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Mary McCarty Office of Financial Management & Budget 
Burt Aaronson 301 North Olive Avenue 

Tony Masilotti West Palm Beach, Florida 33401 
Addie L. Greene (561) 355-4034 fax: (561) 355-2109 


December 14, 2001 


The Honorable Warren H. Newell, Chair 
and Members of the Board of County Commissioners 


RE: Capital Improvement Program - Fiscal Years 2002-2007 


The adopted Capital Budget for Fiscal Year 2002, including interfund transfers and debt service, can be 
divided into the following categories of budgeted appropriations: 


Ad Other Carryover 
Valorem New Funds Funds Total 

Five Year Road Program $1,250,000 $ 93,685,370 $195,377,269 $290,312,639 
Street and Drainage Projects 1,684,575 9,739,563 11,424,138 
Criminal Justice Facilities 1,475,825 10,227,663 11,703,488 
General Government Projects 19,080,324 383,295,233 148,214,422 216,000,487 
Environmental Land & Beaches 600,000 15,193,600 82,731,037 98,524,637 
Parks and Recreation 1,861,000 14,383,790 62,982,133 79,226,923 
County Library 719,000 1,358,500 6,319,959 8,397,459 
Fire-Rescue 3,623,106 1,776,500 18,428,452 23,828,058 

Enterprise Funds: А 
Airports 67,962,795 54,702,572 122,665,367 
Water Utilities 44,943,155 118,401,055 163,344,210 
Total $27,133,430 $291,169,851 $707,124,125  $1,025,427,406 


The Capital Budget for Fiscal Year 2002 has increased by $104.3 million, or approximately 11.396. This 
increase is largely due to the issuance of new bonds for the Airport Centre Office Building project and 
Enterprise fund revenues for expansions of PBIA and Wastewater treatment plants totaling $82 million. Тһе. . 
Six Year Capital Improvement Program for Fiscal Years 2002-2007 totals $1.316 billion (including FY 2001 
enterprise carryover funding) as compared to $1.166 billion last year. 


Fiscal Year 2002 is the base year for projecting funding requirements for the Six Year Capital Improvement 
element of the Comprehensive Plan. Administration, Planning Division and the Office of Financial 


Management and Budget (OFMB) will be reviewing and revising the levels of service as previously adopted 
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in the Comprehensive Plan. The Six Year Capital Improvement Program Fiscal Years 2002-2007 is the basis 
for determining if an amendment to the Capital Improvements Element of the Comprehensive Plan is 
necessary. Each Department will evaluate their levels of service based on their five year projections for 
operating and capital expenditures. We anticipate that the process to amend the Capital Element for 
submission to the State's Department of Community Affairs will be completed in calendar year 2002. 


Capital Projects 


The $1.025 billion 2002 Capital Budget consists of $318.3 million in new funding and anticipated carryovers 
of $707.1 million. The major components of the new funding are as follows: 


Loan/bond proceeds $31.7 million 
Interest Income $26.5 million 
Ad valorem tax $27.1 million 
Gas tax $40.2 million 
Impact fees $33.6 million 


Enterprise Revenues(Airports, WUD) $76.8 million 


Five Year Road Program 


The Five Year Road Program budget for FY 2002 is $290.3 million. Funds carried forward from the prior 
year ($192 million, 66.176), local option gas tax ($40.2 million, 13.8%) and impact fees ($20.1 million, 
6.9%). 


Major Capital Projects 


Major new projects or funding included in the 2002 Adopted Budget include: 


FY 2002 Cost 

Department Project Description (8 millions) 
General Government Airport Centre Building $31.5 
Information Systems Projects 9.2 

Reserve Гог Community Coord. Revitalization 1.5 

Engineering - Roads Haverhill - Lantana to Melaleuca 3.4 
Linton Blvd-Military Trail to Congress 4.8 

Clint Moore - SR7 to Jog 6.5 

Hypoluxo - Military to Congress 3.4 

Env. Resource Mgmt. Environmentally Sensitive Lands 4.8 
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Major Capital Projects (cont'd) 


FY 2002 Cost 
Department Project Description (S millions) 
Parks & Recreation John Prince Park 24 
South County Regional Park L3 
Cholee Park Infrastructure Improvements 1.2 
Fire-Rescue Station 23 Replacement 25 
Airports PBIA - Taxiway Canal Relocate 8.7 
PBIA - Concourse & B Expansion 4.9 
PBIA - Midfield Taxiway 5.8 
PBIA - East Baggage Improvements 2.0 
Water Utilities Water Treatment Plant #1 (Plant 8) 10.0 
Water Treatment Plant #3 & Wellfield Expansion 80 
Water Treatment Plant 49 & Expansion a2 


The following charts and graphs provide a summary of the gross (page vi & vii) and the net FY 2002 Capital 
Budget. The net budget excludes interfund transfers and debt service expenditures in the capital funds. 


Respectfully submitted, 


| WW/ & | 
ыа е 
Robert Weisman 
County Administrator 


ЕУ 2002 Proposed Capital Budget 
Revenues and Appropriations by Category 


Criminal Environ. Fire General 
Revenues Justice | Land & Вей. | Rescue Gov't Libraries 

Taxes (Ad Valorem) $0 $600,000 $3,623,106 $19,080,324 $719,000 
Interest 453,500 4,000,000 770,000 7,439,300 220,000 
Gas Tax 0 0 0 0 0 
Assessments 0 0 0 600,000 0 
Impact Fees 1,100,000 0 1,100,000 1,520,000 1,210,000 
Bond Proceeds 0 0 0 31,460,000 0 
Other 0 11,453,162 0 8,134,406 0 
Statutory Reserves (77,675) (259,562) (93,500) (447,965) (71,500) 
Balances Forward 10,227,663 82,731,037 18,428,452 148,214,422 6,319,959 

Total Revenues $11,703,488 $98,524,637 $23,828,058 — $216,000,487 $8,397,459 

Appropriations 

Projects $8,858,613 $35,125,952 $20,269,362 — $194,763,602 $3,287,105 
Transfers 0 0 0 0 0 
Reserves 2,844,673 63,373,897 3,558,696 20,462,885 5,110,354 
Debt Service Expense 202 24,788 0 774,000 Ж 4 
Total Appropriations $11,703,488 $98,524,637 $23,828,058 — $216,000,487 $8,397,459 
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Parks 


$1,861,000 


2,605,000 


9,132,000 


3,233,640 


(586,850) 


62,982,133 


$79,226,923 


$48,978,491 


30,248,432 


$79,226,923 


FY 2002 Proposed Capital Budget 
Revenues and Appropriations by Category 


Road 


Program 


$1,250,000 
7,960,284 


40,206,000 


35,601,866 


13,311,632 


(3,394,412) 
195,377,269 


$290,312,639 


$94,101,115 
11,834,259 
183,197,265 
1,180,000 


$290,312,639 


Street & 


Drainage 


50 


450,000 


1,314,000 


3,850 


(83,275) 
9,739,563 


$11,424,138 


$964,261 


10,459,877 


$11,424,138 


Airports 


Projects 


50 


2,607,000 


65,355,795 


54,702,572 


$122,665,367 


$74,088,801 
35,515,515 


13,061,051 


$122,665,367 


Water Utility 


Projects 


$0 


27,000 


2,952,000 


41,964,155 


118,401,055 


$163,344,210 


$141,800,000 
6,811,000 
14,733,210 


0 


Total 


$27,133,430 


26,532,084 


40,206,000 


4,866,000 


49,667,716 


31,460,000 


143,452,790 


(5,014,739) 


707,124,125 


$1,025,427,406 


$622,237,302 


54,160,774 


347,050,340 


1,978,990 


$163,344,210 $1,025,427,406 


Revenue Sources 
FY 2002 Capital Budget 


r- Property Taxes (396) 
г Tourist Tax (0.2) 
p= Grants (3%) 
—Int & Other (6%) 
— Impact Fees (3%) 
— Gas Tax (4%) 
X— Loans/Bonds (3%) 


`~ Enterprise Rev (8%) 


Carryforward (69%)— 


———— RR UR A 4 РМ у. 
Expenditures By Function | 


FY 2002 Capital Budget 


/— General Govt (21%) 


Culture & Rec (9%) -- 
Public Safety (396) 


Physical Env (26%) 


Human Serv (1%) + 
Transportation (39%) 
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ЕУ 2002 Capital Budget 
Capital Projects by Type 


Estimated 
FY 2001 


Actual 
FY 2000 FY 2001 


Project Type 


Criminal Justice $801,273 $11,803,904 $2.249.287 $11,703,488 


74,925,697 98,524,637 


Environmental Lands & Beaches 41,424,596 86,575,123 


Fire-Rescue 1,649,235 21,058,287 3,683,392 23,828,058 


General Government 29,279,556 192,730,579 39,882,340 216,000,487 


Libraries 7,644,859 737,946 8,397,459 


1,760,071 


Parks and Recreation 27,860,715 85,061,112 16,473,034 79,226,923 


Roads 55,938,039 267,190,299 45,713,009 290,312,639 


1,235,370 13,313,503 2,069,707 11,424,138 


Streets & Drainage (MSTU's) 


38,292,692 


Airports 41,329,705 122,665,367 


66,240,443 


Water Utilities 49,540,464 146,870,638 32,888,000 163,344,210 


Мазв Тгапзропапоп 


Total 


| — $285.627.525 $962.822.653 $319.031.920 | $1.025.427.406 
к LM т л т tt RT: Wu т 


(1) The Mass Transportation Fund(581) of $44,682,584 has been reclassified as а special revenue fund(080) in FY2002. 
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37,845,514 64,333,906 59,079,803 0 |(1) 


PALM BEACH COUNTY 
SUMMARY OF FUNDING SOURCES 
FISCAL YEAR 2002 BUDGET BY REVENUE SOURCE 


Page Ad Tourist Interest Impact Gas Loan/Bond Enterprise Fund Carry- Total 
Ref Department Valorem Tax Grants & Other Fees Tax Proceeds Revenues Reserves Forward — Budget 
A-03 County Cooperative Extension Service 530 142 672 
A-11 Community Services 2,855 129 2,006 4,990 
А-21 Engineering - Other 976 5,245 6.221 
A-35 FD&O-Services Divisions 4,94] 1,200 100 225 19,035 25,501 
А-75 FD&O-Public Buildings 4,564 1,485 3,136 31,460 93,726 134,371 
A-131 Public Safety 80 750 809 1,639 
A-143 Information System Services 7,542 1,751 16,405 25,698 
A-181 Non Departmental Specific 1,500 : 18,364 2,083 21,947 
Total General Government Projects 22,458 530 5,315 3,236 31,685 18,364 139,451 221,039 
B-01 ERM-ESL Lands & Beaches 600 1,996 7,865 5,591 83,167 99,219 
C-01 Criminal Justice Facility Projects 4,247 4,247 
0-01 Parks Department 1,861 2,751 8,676 67,148 80,436 
Е-01 County Library 719 210 1,150 6,318 8,397 
Е-01 Fire Rescue 3,623 417 19,782 23,822 
G-01 Five Year Road Program 1,250 36,743 20,131 40,206 191,983 290,313 
Н-01 MSTU Road Program 500 761 10,694 11,955 
Total Road Program 1,750 37,504 20,131 40,206 202,677 302,268 
Total Tax Supported Depts. 31,011 1,996 8,395 51,371 33,610 40,206 31,685 18,364 522,790 739,428 


Enterprise Funds: 


1-01 Airports - projects 17,812 38,679 30,659 87,150 
Airports - transfer & debt service 35,515 35,515 

J-01 Water Utilities - projects 38,132 118,401 156,533 
Water Utilities - transfers & debt service 6,811 6,811 

Total Enterprise Funds 17,812 0 0 0 76,811 191,386 286,009 

Total Capital Projects FY 2002 31,011 1,996 26,207 51,371 33,610 40,206 31,685 76,811 18,364 714,176 1,025,437 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


COMPREHENSIVE PLAN 


Palm Beach County (the County) adopted a Comprehensive Plan (the Plan) in 1989 providing 
the framework for land use changes within the unincorporated area and mechanisms and standards 
through which changes could occur. The basic concept of the Plan was to permit development at 
urban densities in those areas where urban services could be provided efficiently and economically, 
and to prevent urban density development in areas which were not planned for extension of urban 
services. 


In 1991 the County revised its Comprehensive Plan as required by the Local Government 
Comprehensive Planning and Land Development Act, Chapter 163 Florida Statutes (Growth 
Management Act). The plan was further amended in 1999 with adoption ofthe Managed Growth Tier 
System for the Land Use Element. The County's Comprehensive Plan is based on an overall goal of 
maintaining a high quality of life in the County. The Managed Growth Tier System recognizes the 
diverse communities within the County that share common characteristics. Each ofthese communities 
requires specific policies to create and maintain quality livable communities and lifestyle choices for 
current residents, future generations and visitors. The mechanisms and means for attaining this goal 
have been incorporated into the Elements of the Plan. The Plan contains the following fifteen 
elements: 


Regired Elements Optional Elements 
Future Land Use-Managed Growth Tiers Economic 
Transportation Fire Rescue 
Housing Library Services 
Utility-Infrastructure Historic Preservation 
Sanitary Sewer Health &Human Services 
Potable Water Public Education 
Solid and Hazardous Waste 
Drainage 
Aquifer Recharge 
Recreation and Open Space 
Conservation 


Coastal Management 
Intergovernmental Coordination 
Capital Improvement Element 


The Growth Management Act requires the County to establish levels of service standards for 
facilities which are to be included in the individual elements of the Comprehensive Plan. The Capital 
Improvement Element of the Comprehensive Plan (CIE) contains the policies that address the 
minimum levels of service (LOS) for each element. The CIE demonstrates the funding required to 
provide public facilities needed to serve developments for which development orders were issued 
prior to adoption of the Comprehensive Plan and to be issued concurrent with the impacts of future 
development. 


The CIE evaluates the need for public facilities as identified in the individual elements, 
estimates the cost of improvements, analyzes the fiscal capability of the County to finance and 
construct the improvements, and provides a schedule for the funding and construction of the 
improvements. The CIE implements the provisions of the Plan primarily by: 


> Establishing a system of examining and assigning priorities to the needs of the County, 
thereby assuring that the most essential improvements are provided first. 


> Coordinating Ше timing and location of capital improvements among County agencies to 
maximize the benefit of public expenditures. 


> Coordinating financial planning, allowing maximum benefit from available public funds. 


> Providing cost information on а timely basis for the evaluation and formulation of alternative 
financing programs. 


> Providing for an equitable distribution of public improvements throughout the County. 


The CIE includes new capital projects and new programs which support the minimum LOS 
in the other elements. Projected revenues were compared to the projected funding requirements to 
demonstrate the fiscal feasibility of the Plan. Each year the CIE will be updated through the budget 
process. If the budget adopted by the Board each year supports the LOS called for in the Plan, the 
Plan will be updated accordingly. At any time the Board adopts a budget which does not support the 
LOS in the Plan, a Plan amendment must be prepared by the County and submitted to DCA. 


CAPITAL IMPROVEMENT PROGRAM 


The Capital Improvement Program, Fiscal Years 2002 - 2007 (the CIP) is the vehicle by 
which the County budgets for the provision of capital facilities, Therefore, the CIP budgets for 
facilities to support the LOS as defined in the Comprehensive Plan. The CIP contains all new funds 
available for capital projects, including projects that were previously approved by the Board but not 
completed in the previous year, and capital reserves. All capital improvements, operating 
expenditures and debt service payments will be made in accordance with the FY 2002 Budget. 


The County has established the following fiscal policies regarding the CIP to facilitate 
management actions on financial decisions and to demonstrate compliance with applicable Florida 
Statutes. 


Capital Improvement Policies: 

1; The County's Comprehensive Plan shall identify the capital needs of the community and 

indicate how these needs will be funded. The County's CIP shall be developed based on the elements 

of the Comprehensive Plan. . 
2. The County will develop a Six-Year Capital Improvement Program as part of the annual 

budget process, and will make all capital improvements in accordance with the adopted Annual 

County Budget. 


3. The County will update annually its long-range financial forecasting system that will include 
projections of revenues, expenditures and future costs and financing of capital improvements. 


4. The County will identify the cash flow needs of all new projects and determine which 
financing method best meets the cash flow needs of each project. 


5. The costs of operating and maintaining all proposed projects will be identified and 
incorporated into the six-year financial projection for operations. 


Debt Policies: 


l. Palm Beach County shall use long-term debt financing only for capital improvements that 
provide long-term benefits to the community. 


2. The County shall ensure that long-term debt is soundly financed by: 


a. Conservatively projecting the revenue sources that will be utilized to pay the debt; and 
b. Financing the improvement over a period not greater than the useful life of the 
improvement. 


3. The County will regularly analyze total indebtedness including underlying and overlapping debt 
as part of its analysis of financial conditions. 


4. Total general obligation debt will not exceed 5 percent of the County's total assessed valuation 
of taxable property. 


5. Overall net debt shall be maintained below $1200 per capita. 


6. Debt service payments on net debt, exclusive of self-supporting debt, as a percentage of general 
government expenditures shall not exceed 10 percent. 


7. Тһе County shall use special assessments, revenue and self supporting bonds instead of general 
obligation bonds, where possible. 


8. The County will include debt service payments and reserve requirements for all debt currently 
outstanding and for all proposed debt issues in its annual budgets and long-range forecasts. 


Development of the Capital Improvement Program 


Only projects that meet the definition of a capital improvement are included in the CIP. Capital 
facilities are considered to be any governmental expenditure for the acquisition of land, or the 
construction and installation of facilities that are expected to be in service over a considerable period 
of time, usually more than one year. Capital projects (improvements) are relatively large scale, 
nonrecurring projects that may require multi year financing. Expenditures that meet this criteria and 
are in excess of $250,000 are included in the CIP. Examples of typical capital improvements are: 


а Road construction and improvements. 

b. | New and expanded physical facilities for the community. 

c. Large scale rehabilitation or replacement of existing facilities. 

d. Purchase of pieces of equipment which have a relatively long period of use. 

€. The cost of engineering or architectural studies and services relative to the improvement. 

Е The acquisition of land for a community facility such as a park, highway, library, airport, etc. 


Expenditures for renewal and replacement that extend the useful life of an asset beyond one 
year are included in the CIP. Examples include road resurfacing and roof replacement. Expenditures 
for maintenance and repairs, and recurring expenditures for small capital items are included in the 
departmental operating budget. 


Each year, the CIP is prepared from project requests submitted on special forms by the various 
departments and agencies ofthe County. The forms require a project description, justification, cost 
estimates, statement of impact on the County's annual operating budget, and an implementation 
schedule. Concurrently, with the preparation of the project requests, information concerning the 
financial resources available to the County is prepared by the Office of Financial Management and 
Budget (OFMB). 


RESPONSIBILITIES IN PROGRAM PREPARATION AND IMPLEMENTATION 
SEE eee IES Ыч ERUURAM EREPARA ПОМ AND IMPLEMENTATION 


The CIP, by virtue of its comprehensive character, necessarily involves the full realm of County 
operations. Departments, Agencies and the Board of County Commissioners (BCC) must coordinate 
their actions to accomplish a successful program for improving the community. 


Operating Departments: The key role in the initial stages of capital programming falls upon the 
operating departments and department heads. By virtue oftheir technical knowledge and experience 
in their individual fields, it becomes their responsibility to initiate project requests formulated into a 
program that states the need of each project as well as its relative importance in the department's 
mission. 


Office of Financial Management and Budget: OFMB provides information concerning the 
County's past, present and future financial resources. OFMB prepares and distributes the package 
used by departments and agencies submitting the requests. During the development of the CIP, 
OFMB assists in the review and evaluation of project submissions and guides the administration of 
the program through its function of budget control and formulating changes in fiscal policies. OFMB 
prepares the Six Year Capital Improvement Program for submission and adoption by the BCC. 


Engineering and Facilities Development & Operations (FD&O) Departments: The Engineering 
and FD&O Departments have the following responsibilities in the CIP process: 


1. Provide assistance, if needed, in preparation. 
2. Receive and review cost projects in the requests. 


3. Provide information and assistance to OFMB in the analysis of the County's financial 
requirements. 


4. Prepare and distribute staff s recommendation to the Board with respect to the Five Year Road 
Program. 


5. Provide assistance to the County Administrator, County Commission and staff in preparing the 
BCC adopted CIP. 


Board of County Commissioners: While departments, agencies and committees play a very 
significant role in the CIP process, the ultimate success of the program rests with the Board of 
County Commissioners. Only commissioners, as elected officials, can authorize the expenditure of 
public funds by adopting the first year of the CIP as that fiscal year's capital budget. Therefore, the 
final priorities placed on community needs and the subsequent satisfaction of those needs are a matter 
of legislative decision and control. 


The program recommended by the County Administrator is used by the Board to develop Ше. 
annual budget that becomes effective October 1 of each year. The first year of the Six-year CIP is 
adopted by the Board as the capital budget with the following five years projected as future 
requirements. The Board uses the CIP to analyze the County's fiscal capability to finance and 
construct capital improvements. 


PROJECT PRIORITIES 


Criteria for establishing the prioritization of capital project proposals are established in the Capital 
Improvement Element of the Comprehensive Plan in Objective 1.4. The criteria address issues such 
as why the project is needed and what type of service the project will support. Other criteria included 
in the objective deal with the physical location of the project identified as Coastal high-hazard areas 
or Revitalization and Redevelopmen: areas. In addition, each proposal is identified by one of the 
following Growth Management Tiers: 


Urban/Suburban Exurban Rural Glades Agricultural Reserve 
Why a Project is Needed: The following is a list of acceptable reasons why a project is needed: 
1 Correct public hazards; 
2. Eliminate existing deficiencies as described by the minimum levels of service; 


3. | Provide capacity for developments that have received a determination as a Committed 
Development when such developments are within the Urban Service Area; 


4. Maintain levels of service as new growth occurs; 
5. Increase existing levels of service to desired levels of service; 


6. Provide for the renewal and replacement of, and improvement to, existing public infrastructure 
and physical assets; and 


7. Implement the Goals, Objectives, and Policies or other Plan Elements. 
Type of Service the Project will Provide: The following is a list of service categories: 


1. Essential projects are directly related to protecting the immediate health and safety of citizens 
from an existing or imminent hazard. An example would be an expenditure request which 
responds to a danger arising from an imminent bridge failure. Essential services shall be 
provided throughout the County. 


2. | Necessary projects are directly related to maintaining the level of service for concurrency items 
mandated by State law and Fire-Rescue services. Examples include expenditure requests which 
are necessary to meet the minimum level of service standards for concurrency regarding 
roadway, mass transit, potable water, wastewater, solid waste, stormwater protection, | 
recreation/open space, and fire-rescue. Necessary services shall be provided throughout the 
County. 


3. Desirable projects are related to enhancing the desirability of Palm Beach County as a place to 
live. Examples include expenditure requests for libraries and roadway beautification. 
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Physical Location: Policy requires that projects that correct service and infrastructure deficiencies 
within the Revitalization and Redevelopment Overlay in unincorporated Palm Beach County receive 
"special consideration" in establishment of the project priority. Special consideration gives these 
projects top priority consideration within each of the following prioritization categories: essential, 
necessary, and desirable. 


Growth Management Tiers: The Urban/Suburban Tier shall be given the highest priority within 
the category of Desirable, followed by the Exurban Tier, and then the Rural Tier. Policy restricts use 
of public funds for infrastructure expansion or improvements in Coastal high-hazard areas unless such 
funds are necessary to: 


l. Provide services to existing development; 
2. Provide adequate evacuation in the event of an emergency; or 


3. Provide for recreational needs and other appropriate water-dependent uses. 


RELATIONSHIPS BETWEEN THE OPERATING AND CAPITAL BUDGETS 


Тпеге аге many features that distinguish Palm Beach County's operating budget from the capital 
budget. The operating budget includes expenses that are generally of a recurring nature and are 
appropriated for one year only. It provides for all County services, but does not result in major 
physical assets for the County. Year to year, changes in the operating budget are expected to be 
fairly stable, and represent incremental changes in the cost of doing business, in size of the County 
and in the types and levels of service that are provided. Resources for the operating budget generally 
come from taxes, user fees, and inter-governmental payments that usually recur from year to year. 


The capital budget, on the other hand, includes one-time costs for projects that may last several 
years. The projects result in major physical assets for the County. Resources for the capital budget 
generally come from bond issues, impact fees, grants and taxes. 


In spite of these differences, the operating and capital budgets are closely linked. The most 
obvious connection is the fact that the operating budget assumes the cost of maintaining and 
operating new facilities that are built under the capital-budget. 


Operational needs often drive the capital budget. For example, major expansion requirements 
in the FY 2002 capital budget are roads, parks, water treatment plants, and airport expansion, which 
were necessitated by continued population growth and the County's role in providing these basic 
services to its citizens. 


The following charts and graphs on pages 8 throughll provide a summary of the ЕУ 2002 to FY 
2007 Capital Improvement Program. 


Sources of Funds By Category 


Capital Improvement Program 2002-2007 


E Property Taxes (11%) 


-— Tourist Tax (1%) 
— Grants (8%) 


Loans/Bonds (11%) — Xm & Other (12%) 


Gas Tax (2196) — Impact Fees (16%) 


Total 6 Year New Revenues $1,314,797,000 | 


| 
ЕЕЕ. а) 


Revenues for the Capital Improvement Program come from several sources of which 
Ad Valorem Taxes represent only 1196. As a matter of policy, non ad valorem sources 
are used to fund capital projects wherever possible. 


Gas Tax revenues are authorized by Florida Statutes and include a local option gas tax 
which the Board adopted in FY 1993. Gas tax revenues may be used only for road 
construction and maintenance, bridge maintenance and transportation system 
expenditures including mass transit. 


Impact Fees are levied for growth related projects and are used to fund parks, 
libraries, public buildings, road construction, fire rescue and sheriff projects 
required due to population growth in the area where the fees were collected. 


Grants are received largely from Federal and State sources to contribute towards 
projects for transportation and environmental concerns such as beach preservation. 


Interest and Other include interest earnings on temporary cash investments and 
contributions from-private sources. Tourist Tax is a portion of the bed tax оп room 
rentals which is to be used only for beach preservation. 


Loans/Bonds represent proceeds from the sale of bonds or other loans from financial 
institutions. 


Expenditures By Function 
Capital Improvement Program 2002-2007 


Culture & Rec (6%) — — General Govt (20%) 


Physical Env (3294) Public Safety (4%) 


Human Serv (1%) — — Transportation (37%) 


Total 6 Year New Expenditures 1,314,797,000 | 


General Government - Services provided by the County for the benefit of the public 
and the governmental body as a whole. 


Public Safety - Services provided by the County for the safety and security of the 
public. 


Transportation - Expenditures for developing and improving the safe and adequate 
flow of vehicles, travelers and pedestrians. 


Human Services - Expenditures with the purpose of promoting the general health & 
well-being of the community as a whole. 


Physical Environment - Functions performed by the County to achieve a satisfactory 
living environment for the community as a whole. 


Culture and Recreation - Expenditures to provide County residents opportunities & 
facilities for cultural, recreational and educational programs. 


от 
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Ref 
A-06 
A-14 
A-24 
A-38 
A-78 
A-134 
A-146 
A-184 


B-04 
C-04 
D-04 
E-04 
F-04 


G-04 
H-04 


1-04 
J-04 


Department Summary 


Fiscal Years 2002 2003 2004 2005 2006 2007 

County Cooperative Extension Service 530 0 0 0 0 0 
Community Services 2,984 1 0 0 0 0 
Engineering - Other 976 1,623 250 0 0 0 
FDO - Services Division 6,466 10,726 3,768 3,010 2,878 2,783 
FDO Public Buildings-Land & Improvement 40,645 52,692 16,285 1,705 4,941 21,150 
Public Safety 830 200 700 550 3,150 1,700 
Information System Services 9,293 16,005 9,678 16,323 5,967 1,732 
Non Departmental Specific 1,500 0 0 0 0 0 
Total General Government Projects 63,224 81,246 30,681 21,588 16,936 27,365 
ERM-ESL Lands & Beaches 15,794 14,773 7,028 12,548 11,179 6,577 
Criminal Justice Projects 0 0 0 0 0 0 
Parks Department 13,288 10,271 10,249 10,071 9,791 9,606 
County Library 2,079 1,333 1,341 1,329 1,305 1,289 
Fire Rescue 4,140 2,366 1,898 2,272 2,093 2,197 
Engineering - 5yr Road Program 98,330 70,740 66,190 66,062 68,051 69,200 
Engineering-MSTU Program 2,268 1,856 1,949 2,047 2,149 2,256 
Total Road Program 100,598 72,596 68,139 68,109 70,200 71,456 
Total Tax Supported Depts. .199,123. 182,585. 119,336 115,017: 111,504 118,490: 
Enterprise Funds: 

Airports 87,150 78,691 22,460 21,433 5,076 4,500 
Water Utilities 156,533 19,200 18,200 16,200 17,200 21,200 
Total Enterprise Funds 243,683 97,891 40,660 37,633 22,276 25,700 
Total Six Year CIP 442,806 280,476 159,996 153,550 133,780 144,190 

: ) 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM EXPENDITURES 
NEW FUNDING BY DEPARTMENT 
FISCAL YEARS 2002 - 2007 


6 Years 


530 
2,985 
2,849 

29,631 
137,418 
7,130 
58,997 
1,500 


241,039 


67,899 
0 
63,276 
8,676 
14,966 


438,573 


12,525 
451,098 


219,310 


248,533 


467,843 


1,314,797 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
NEW PROJECT FUNDING SOURCES 


——ÓÓÓM M —— n 


FISCAL YEARS 


FUNDING SOURCES 
Ad Valorem Taxes 
Tourist Tax 

Grants 

Interest & Other 
Impact Fees 

Gas Tax 

Loan/Bond Proceeds 
Enterprise Revenues 
BUDGETED NEW REVENUES 
From (To) Reserves 


BUDGETED REVENUES 


Carryforward FY 2002 
Total Budget 


'Total 
2002 2003 2004 2005 2006 2007 6 Years 


жакшыыы —— — S IN THOUSANDS caer oon EE ERES... eremi ааа 


31,010 36,281 22,279 23,875 16,679 11,432 141,556 
1,996 1,719 1,817 1,920 2,028 2,141 11,621 
29,677 34,151 16,176 6,901 9,309 3,882 100,096 
52,225 28,628 16,298 10,911 12,032 7,997 128,090 
34,161 32,446 32,499 32,555 32,613 32,674 | 196,948 
40,206 40,140 41,144 42,172 43,226 44,307 251.195 
31,685 79,614 5,000 20,245 136,544 
72,784 27,497 24,783 30,982 18,613 21,900 196,559 
293,744 280,476 159,996 149,316 134,500 144,578 1,162,609 
4,234 (720) (388) 3,126 

293,744 280,476 159,996 153,550 133,780 144,190 1,165,735 
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CAPITAL IMPROVEMENT 
PROGRAM 


GENERAL GOVERNMENT PROJECTS 


*County Extension Service 
*Community Services 
* Facilities Services Divisions 
*Engineering & Public Works 
*Public Buildings 
*Public Safety 
*Information Technology 
*Non-Department Specific 


FISCAL YEARS 2002-2007 
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CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: GENERAL GOVERNMENT SUMMARY - FY 2002 CIP 


Č 


Total 
FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
ЖАН YEARS MA Аа а ж 2007 —  Á 6Years 
FUNDING SOURCES = SIN THOUSAND S-i 
DONATIONS/PRIVATE SOURCES 530 0 530 
COUNTY BONDS 31,685 35,934 5,000 0 0 20,245 92,864 
INTEREST & OTHER 5,931 11,992 5,895 2,485 3,665 600 30,568 
AD VALOREM TAXES 22,457 30,700 17,166 18,358 11,371 6,020 106,072 
IMPACT FEES 2,620 2,620 2,620 2,620 2,620 2,620 15,720 
FROM RESERVES 0 0 0 (1,875) (720) (2,120) (4,715) 
ENTERPRISE REVENUES 0 
CARRYOVER FROM PRIOR YEAR 0 
BUDGETED REVENUES 63,223 81,246 30,681 21,588 16,936 27,365 241,038 
Page 
Ref EXPENDITURES 
A-03 County Extension (Agriculture) 530 0 0 0 0 0 530 
A-11 Community Services 2,984 1 0 0 0 0 2,984 
А-21 Engineering & Public Works 976 1,623 250 0 0 0 2,849 
A-35 Facilities Services Divisions 6,466 10,726 3,768 3,010 2,878 2,783 29,631 
A-75 Facilities Public Buildings 40,644 52,692 16,285 1,705 4,94] 21,150 137,416 
A-131 Public Safety 830 200 700 550 3,150 1,700 7,130 
A-143 Information Technolgy 9,293 16,005 9,678 16,323 5,967 1,732 58,997 
А-181 Non-Departmental Specific 1,500 0 0 0 0 0 1,500 
Other Carryforward Projects 0 
TOTAL EXPENDITURES 63,223 81,246 30,681 21,588 16,936 27,365 241,038 
CARRYOVER TO NEXT YEAR 


BUDGETED APPROPRIATIONS 63,223 81,246 30,681 21,588 16,936 27,365 241,038 
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CAPITAL IMPROVEMENT 
PROGRAM 


COUNTY COOPERATIVE EXTENSION SERVICE 


* Agriculture Services 
* Botanical Gardens 


FISCAL YEARS 2002-2007 
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New Funded Projects 


Projects New Funding 


A. Florida House $530,000 
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SUMMARY OF NEW CAPITAL PROJECTS 
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CAPITAL IMPROVEMENT PROGRAM 


DEPARTMENT: COUNTY COOPERATIVE EXTENSION SERVICES 
———————————————————————— M» ^— EON 


Page 
Ref 
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FISCAL YEARS 


FUNDING SOURCES 
DONATIONS/PRIVATE SOURCES 
GRANTS 

AD VALOREM TAXES 

IMPACT FEES 

FROM RESERVES 


BUDGETED REVENUES 
EXPENDITURES 


Florida House 


TOTAL EXPENDITURES 


BUDGETED APPROPRIATIONS 


2002 2003 
530 
530 0 
530 
530 0 
530 0 


Total 

2004 2005 2006 2007 6 Years 

-- $ IN THOUSANDS ---------------------------------------------------------------. 
530 

0 0 0 530 

530 
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County Cooperative Extension Service 


Summary of Capital Projects 


By Funding Source 
Fiscal Year 2002 Budget 


The Mounts Botanical Garden is used to teach horticulture to County residents and it serves as a tourist destination. 
Over the years, the County has invested funds into enhancing the garden in cooperation with the Friends of the Mounts 
Botanical Garden. In FY02, the remaining CIP funds will be expended on the revamping of the Military Trail entrance 
to the garden with the construction to commence June 2002. The Florida House is on hold and is not anticipated to be 
started in FY02. The Friends have renewed their efforts to be a part of the funding for the continued enhancement of 


the garden. 
Ad 
Fund Description Valorem 
301 Mounts Botanical Gardens 0 
301 The Florida House 0 
Total County Coop Extension Service 0 
Total Appropriations | 0 
Аа 
Кипдїпр Кесар Valorem 
301 CAPITAL OUTLAY 0 
Total 0 
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Donations 


& Grants 


0 
530 


530 


Donations 


& Grants 


530 


530 


Carry- 


forward 


142 
0 


142 


142 


Carry- 


forward 


142 


142 


Total 


Budget 
142 


530 


672 


672 


Total 
Budget 


672 


672 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Florida House. Mounts Botanical Garden 


DESCRIPTION: 


This is a demonstration house, to be constructed in the Mounts Bot. Garden, that will focus on energy and water 
conservation, recycling (resource management), environmentally friendly landscaping, and utilizing recycled materials in 
home construction. On completion educational programming will be directed at changing practices related to the 
demonstration features to conserve resources and maintain an acceptable lifestyle in PBC. Comp Plan elements addressed 
are Land Use: County Direction, a commitment to work constructively on community problems; Urban Design, implement 
plans and policies that guide development of the built environment, efficient, environmentally sound and economically 
viable. Utility Element: objectives related to water conservation, proper plant selection and siting and efficient irrigation 
systems. The project will benefit utility suppliers, planners, builders, new home buyers, and residents of older homes. 


PROPOSED SOURCES OF FUNDING: Grants, private industry, utilities, private support. 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? . Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 


Special Considerations High 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering — d $860,322. T — E —À— В 
Site/Right of Way acquisition S0 50 0 50 
Construction S0 $473,246 0 S0 
Equipment S0 50 0 50 
Other project costs S0 S0 0 S0 
Total Estimated Cost S0 $529,568 FM S0 


PROPOSED COMPLETION Month Year 2003 


January 


OPERATING COSTS: First Year ~ Annualized 


Number of personnel 3 3 

Personal services $64,643 $85,562 
О & M costs $24,000 $30,000 
Total operating costs $88,643 $115,562 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Florida House, Mounts Botanical Garden 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Utility Element; Obj. 2.1 Water Conservation, Policies 2.1-a through 2.1-i, pg. 15.0-UT. A major goal of the project will be 
to show ways of reducing water use inside and outside the home through alternative technologies, reclaimed water, use of 
native plants, plant selection, siting and efficient irrigation systems. Included is distribution of information. irrigation 
system operation and achieving a consumptive use goal 150 gpd/capita. Land Use Element; A. County Directions, 1. A 
strong sense of community, pg. 1.0 -LU. ..a commitment to work constructively on community problems. County 
Directions, 10. Urban Design, pg. 2.0-LU. ..to direct urban development, including landscaping, ..implement policies and 
plans ..of the built environment and make such development functional,..efficient,..environmentally sound, economically 
viable and supportive of generally accepted community goals. This demonstration project would help meet these and 
other policy objectives. others in. demonstration project would help meet these policy objectives. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The Project is needed to help maintain levels of service as new growth occurs by reducing residential consumption of 
potentially limiting resources, especially of water and energy, and by reducing the requirements for new infrastructure to 
provide water and energy and to handle solid wastes (Comp Plan Capital Improvement Element 1.4-a). The project will 
also increase existing levels of service by providing a permanent educational resource for delivery of diverse programming 
by the department in water and energy conservation, estuary protection, solid waste reduction, and housing and family 
issues. Services supported by this project are listed as desirable under the Comp Plan Land Use Element Obj. 2.1 policy 
2.1-a pg. 15.0 -LU. It enhances the desirability of living in Palm Beach County by helping residents maintain an 
environmentally sound lifestyle and by limiting possible energy and water crises (Comp Plan Capital Improvement 
Element policy 1.4-b.). It is immediately adjacent to a Revitalization/Redevelopment Overlay. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


External funding from several sources is expected. This is based on 1) the funding success of a similar project in Sarasota 
County, where 87% of the funding was attained through grants and contributions, 2) by the strong initial interest in this 
project expressed by several government agencies, NGOs, corporations and the general public, ( DOE, FPL, SWA, 
Treasure Coast RPC), 3) expectations of grant funding due to the environmental and educational value of the project, and 
4) by the commitment of the Friends of the Mounts Botanical Garden to support and participate in the fund raising efforts. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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CAPITAL IMPROVEMENT 
PROGRAM 


COMMMUNITY SERVICES 


* Aid for Needy Citizens 
*Head Start 
*Elderly 
*Migrant Labor 
* Veterans 


FISCAL YEARS 2002-2007 
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New Funded Projects 


Projects New Funding 


A. Head Start - Jupiter Expansion $129,000 
B. Comm Services Computer Database System (CMSVI) $401.000 
C. Head Start - South Bay Transition $2,455,000 


$2,985,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: COMMUNITY SERVICES 


Total 


FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
—_—]Hj MG 207 X — 6Years - 
FUNDING SOURCES: — — — — — iter 3 $ IN THOUSANDS ----------------—---------------—-.----..--——--------—--.. 
COUNTY BONDS 
INTEREST & OTHER 129 129 
AD VALOREM TAXES 2,855 1 2,856 
IMPACT FEES 
BUDGETED REVENUES 2,984 1 i 2,985 
Page EXPENDITURES 
Ref 
A-16 Comm Serv. Computer Database (CMSVI) 400 1 401 
А-20 Headstart-Jupiter Expansion 129 129 
A-18 Headstart-South Bay Transition 2,455 2,455 
TOTAL EXPENDITURES 2,984 1 2,985 
BUDGETED APPROPRIATIONS 2,984 1 2,985 


Community Services 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The Community Services Department provides services to the citizens of Palm Beach County through its various programs. The 
programs include: Adult Migrant and Seasonal teaches new skills and a new way of life for migrant and seasonal farm workers; 
Community Action Program provides community-based services and opportunities for low-income individuals and families; Head 
Start provides child development programs for preschool children and their families; Senior Services provides an employment 
program and support services; and Human Services/Veterans' Services also provides support. 


In FY 1996 expansion projects began for the Department with the funding of the Riviera Beach replacement building and a 
computer system upgrade. The Riviera Beach project has been completed and provides new space for for Community Action 
Program, Human Services and Head Start. The Department computer upgrade will be completed shortly. The expansion of the 
North County Senior Center has been completed. Jupiter Community Center Head Start expansion is complete and the renovation 
for Community Action Program and Head Start will be completed in FY 2002. Plans are currently underway for the new Head 
Start and Community Action Program facility in South Bay and the Senior Center in Lake Worth (Mid County). 


Ad Interest From Carry- Total 
Fund Description Valorem & Other Reserves forward Budget 
301 CS Computer Upgrade 400 400 
301 Head Start - South Bay Transition 2,455 2,455 
490 CS Computer Upgrade 725 725 
490 Delray CAP 101 101 
490 Head Start - South Bay Transition 794 794 
490 Jupiter Head Start-Renov of Comm Ctr 129 129 
490 Mid County Senior Ctr-Imp & Expand 75 75 
490 N County Senior Ctr - Imp & Expand 4 4 
490 Riviera Beach Community Service Building 55 55 
491 Riviera Beach Community Service Building 251 251 
Total Community Services 2,855 129 0 2,006 4,989 
=== 4 SS —— — 
Total Appropriations ——  —— NR шш: 3259 
Ад Interest From Carry- Total 
Funding Recap Valorem & Other Reserves forward Budget 
Capital Outlay (301) 2,855 0 0 0 2,855 
Public Building Imp. Fund (490) 0 129 0 1,755 1,884 
Public Building Impact Fees (491) 0 0 0 251 251 
Total 2,855 129 0 2,006 4,989 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Community Services"? Department Computer Database 


DESCRIPTION: 


The Community Services Computer Database Project was initiated in 1995. Modules for Senior Services, Human Services, 
LIHEAP and CAP are complete. The Agenda Tracking for Administration is also complete. Data fields common within all 
Divisions are centralized and accessible to authorized users. Confidential and/or specific Division required information 

have layered levels of security access. The database will provide information about clients, ensure shared resources and 
track case management progress. This will enhance the provision and delivery of services to County residents. The 
information provided by the database will enable the Department to extract information for statistical analysis, geographic 
information services, Financially Assisted Agencies funding, grant applications and community planning. The remaining 
programs are the Adult Migrant program and the Senior AIDES program. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? қ Үе$ Мо 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 457 Policy 1.4-b 


Special Considerations 


TT ees 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 0 50 


Equipment S0 50 0 50 


Other project costs $2,742,000 $400,000 2003 $500,000 
Total Estimated Cost $2,742,000 $400,000 $500,000 


PROPOSED COMPLETION Month September Year 2002 


OPERATING COSTS: First Year 


Number of personnel 


Annualized 


Personal services 
О & M costs 
Total operating costs S0 50 


А-16 


PALM BEACH COUNTY 
| CAPITAL PROJECT PROPOSAL 
| ЕУ 2002 thru ЕУ 2007 


PROJECT TITLE: Community Services? Department Computer Database 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Important linkage between agencies and the Health and Human Services Element pertaining to health and human service 

databases and information. The establishment of one centralized database for HHS and integration of existing systems for 

the identification of future data needs, distribution/utilization of data collection and information services. 

Updating/analyzing data and making new projections of need for level of services based on existing and new growth as 
To within the HHS Evaluation and Appraisal Report. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


о ensure consistency and compatibility with the existing Health and Human Service element of the РВС Comprehensive 
Plan. To ensure that essential services are provided and maintained with adequate levels of funding. To reduce duplication 
T services thus maximizing dollar allocation. Project funding and services (level of service) needed in future growth areas. 


| 


| JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


| 
[ 
1 
П 


Гһе source of funds is Ad Valorem. 


| 
| 


IS ADDITIONAL DOCUMENTATION ATTACHED? 0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South Вау Head Start Project 


DESCRIPTION: 


The construction of a 15.000 square foot facility for the Head Start Program. The facility will be placed on a portion 5.9 
acres of land already purchased by the County for $77,000. The present structure, which was a storefront consisting of 
7,544 square feet, was build in 1957. The facility is too small and old to adequately serve the Head Start families in a 
manner consistent with modern comprehensive child care services. 


The total estimated c5st of the project is $3,854,600. The County budgeted $900,000 in FY 2001 for land acquisition. site 
infrastructure, and project design. A grant application has been turned into Housing and Community Development for 
$500.000. We are requesting the County budget $2,454,600 for the completion of the project. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
иа ecc тор „ 7 9327 а. Мо o oe 
Special Considerations 


ssh 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $100,000 S0 0 $0 
Site/Right of Way acquisition $800,000 $0 0 $0 
Construction $0 $2,454,600 0 $0 


Equipment 50 50 0 50 
Other project costs 50 50 0 50 
Total Estimated Cost $900,000 $2,454,600 50 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Totai operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South Bav Head Start Project 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad Valorem Funding is requested for the balance of the project. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 


SMALL PROJECT/CAPITAL MAINTENANCE 


JUPITER HEAD START FACILITY 


Description 
The ВСС approved (7/24/01) $129,000 in new CDBG funding for expansion of the Jupiter 
Head Start facility. 


$129.000 
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CAPITAL IMPROVEMENT 
PROGRAM 


ENGINEERING-GENERAL GOVERNMENT 
*Neighborhoods 


*Drainage 
*Non-Transportation 


FISCAL YEARS 2002-2007 
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New Funded Projects 


Projects 


Limestone Creek Area Improvements 
Eagles Nest Drive Culvert Replacement 
Center Street at April and Gardiner - Drainage 


. Stacey Street Drainage (CCRT) 


Wallis Road Area Improvements 
Gulfstream Road Drainage 
Lake Worth Road Commercial Corridor Study 


. loxra Road Drainage Study 


Ocean Avenue and South Ocean Blvd. 

Le Chalet Blvd. at Parkwalk 

San Castle Subdivision - Drainage (CCRT) 
Pheasant Walk PUD 

Palmetto Park Road Culvert Replacement 
CR 880 Bridge over Hillsboro Canal 
Dairyland Ditch 
Camino Real at SW 21* Avenue - Drainage 
lst Street and Canal Street-Belle Glade 
Brown's Farm Road Paving 


А-23 


New Funding 


$635,000 
$127,000 
$44,000 
TBD 
$120,000 
$40,000 
TBD 
$60,000 
$10,000 
$35,000 
TBD 
$34,000 
$160,000 
$211,000 
$1,010,000 
$72,000 
$30,000 
$260,000 


$2,849,000 
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SUMMARY OF NEW CAPITAL PROJECTS 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


DEPARTMENT: ENGINEERING - GENERAL GOVERNMENT 


2002 2003 2004 2005 2006 2007 6 Years 
M TN 45 6 200 —  6Years 


Page 

Ref 
A-33 
A-26 
A-32 
A-32 
A-32 
A-28 
A-32 
A-32 
A-33 
A-32 
А-30 
А-33 
A-33 
A-33 
A-33 


FISCAL YEARS 


FUNDING SOURCES 


LOCAL OPTION GAS TAX 
SALES TAXES 

AD VALOREM TAXES 
HCD FUNDS 

IMPACT FEES 

INTEREST + OTHER 


BUDGETED REVENUES 


EXPENDITURES 


Ist Street and Canal Street-Belle Glade 
Brown's Farm Road Paving 

Camino Real @ SW 21st Ave-Drainage 
Center Street (2) April & Gardiner-Drainage 
CR 880 Bridge over Hillsboro Canal 
Dairyland Ditch 

Eagles Nest 

Gulfstream Rd Drainage 

Ixora Road Drainage Study 

Le Chalet Blvd @ Parkwalk 

Limestone Creek Area Improvements 
Ocean Ave & S. Ocean Blvd 

Palmetto Park Road Culvert Replacement 
Pheasant Walk PUD 

Wallis Road Area Improvements 


TOTAL EXPENDITURES 


BUDGETED APPROPRIATIONS 


976 


976 


260 


976 


976 


1,623 


1,623 


250 
250 
250 
250 
250 

1 1 


2,849 


2,849 


30 
200 
72 
44 
211 
1,010 
127 
40 
60 
35 
635 
10 
160 
M 
120 


2,849 


2,849 


Engineering & Public Works Department 
Summary of General Government Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The General Goverment Engineering capital projects consist largely of addressing local neighborhood problems such as 
drainage improvements which do not qualify as "transportation" for funding by gas tax or "growth related" for funding by 
impact fees. These projects are funded from ad valorem sources. 


Ad Interest Impact Gas Franch Carry- Total 
Fund Description Valorem & Other Fees Tax Fees forward Budget 
General Government Engineering Projects 
301 Abby Park, PUD-Plat #1 25 25 
301 Abby Park-Plat # 4 27 27 
301 Bascule Span Brks-GB/Boca Club 60 60 
301 Benoist Farms Industrial Park 94 94 
301 Boca Club Bridge Repair 269 269 
301 Boca Del Mar - Plat # 6 8 8 
301 Browns Farm Rd Paving 260 0 260 
301 Cabana Colony/Local Drainage 435 435 
301 CCRT Eng Lk Worth Cord Proj 250 250 
301 CCRT Eng San Castle Basin Study 100 100 
301 CCRT Eng San Castle Water Imp 450 450 
301 CR 880 Bridge Over Hillsboro 211 0 211 
301 Floral Park Drainage Ditch 147 147 
301 Floral Park Drainage-Plymouth Rd 71 71 
301 George Bush Blvd Bridge Repair 274 274 
301 Gulfstream Rd Drainage 40 149 189 
301 Highland Pines Local Drainage 234 234 
301 Ixora Park Drainage Study 60 0 60 
301 Lake Worth-Mil Tr/Cong Infrast 28 28 
301 Le Chalet Blvd. (2 Parkwalk 35 0 35 
301 Limestone Creek 250 818 1,068 
301 Lox. River Rd Drainage Impr 33 33 
301 Military Trail Drainage Outfall 232 232 
301 Ocean Ave Bridge Generator 116 116 
301 Roebuck Rd Drainage Improvements 21 21 
301 San Castle Subdivision - Drainage 257 257 
301 Stub Canal Drainage Basin Study 47] 477 
301 Sun Valley/Local Drainage 267 267 
301 Wallis Road Area Improvements 120 397 517 
459 M027 Restore Lk Worth Sand Trans PI 8 8 
Total Other Engineering 976 5,245 6.221 
=———— M ———— _ M =————— 3 
Ад Interest Impact Gas Franch Carry- Total 
Funding Recap Valorem & Other Fees Tax Fees forward Budget 
Capital Outlay (301) 976 5,237 6,213 
Beach Improvement (459) 8 8 
Total Other Engineering 976 5,245 6,221 
- Mu L— GD——— - === =—— =————— — 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Brown's Farm Road Paving 


DESCRIPTION: 


Paving of 2 miles of Brown's Farm Road south from the present end of pavement which is 14 miles south of the 
Intersection with CR 880 at Six Mile Bend in the Belle Glade area. 


Ad Valorem 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


6 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


лл: 28. 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction S0 $260,000 0 $0 
Equipment 50 50 0 50 
Other project costs 50 50 0 50 
Total Estimated Cost S0 $260,000 ШЕТ X 50 


PROPOSED COMPLETION Month September Year 2002 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Brown's Farm Road Paving 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Palm Beach County is charged with regulating the on-site secondary and tertiary drainage systems, Policy 1-a of the 
Drainage Sub-element of the Comprehensive Plan lists adopted levels of service for protection from flooding and 
inundation to be used as a basis for establishing minimum design requirements for tertiary drainage systems which 
include storm sewers. This project will provide the adopted level of service to the residential subdivision in the area 
and aid in evacuation in case of an emergency related to a major storm event. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A drainage project is considered a necessary basic service on the priority matrix since it is important to the health 


and safety of our citizens and since the improvement is required to support the LOS identified in the Comprehensive 
Plan. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Objective 1 of the Capital Improvement Element of the Comprehensive Plan requires the County shall adopt 
minimum levels of services standards for drainage. Objective 4 requires the Court to identify and fund services and 


capital improvements required by the Comprehensive Plan. Ad Valorem taxes are the only source of funding for this 
project. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Dairvland Ditch 


DESCRIPTION: 


The existing ditch drain areas north of Palmetto Park Road, south to the Hillsboro Canal. Funding is needed for both 
the acquisition of sufficient land to develop a maintenance berm and also for funding clearing of the existing 
vegetation. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 6 Policy 1.4-b 


Special Considerations 


OO 77 .. 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 


Design & engineering 50 50 0 50 
Site/Right of Way acquisition 50 50 2003 
Construction S0 50 2004 $250,000 
Equipment 50 50 0 50 


ee 


$760,000 


Other project costs $0 $0 0 50 


Total Estimated Cost S0 50 


$1,010,000 


PROPOSED COMPLETION Month September Year 2004 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs 50 50 


А-28 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Dairvland Ditch 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Palm Beach County is charged with regulating the on-site secondary and tertiary drainage systems, Policy 1-a of the 
Drainage Sub-element of the Comprehensive Plan lists adopted levels of service for protection from flooding and 
inundation to be used as a basis for establishing minimum design requirements for tertiary drainage systems which 
include storm sewers. This project will provide the adopted level of service to the residential subdivision in the area 
and aid in evacuation in case of an emergency related to a major storm event. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A drainage project is considered a necessary basic service on the priority matrix since it is important to the health 


and safety of our citizens and since the improvement is required to support the LOS identified in the Comprehensive 
Plan. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Objective 1 of the Capital Improvement Element of the Comprehensive Plan requires the County shall adopt 
minimum levels of services standards for drainage. Objective 4 requires the Court to identify and fund services and 


capital improvements required by the Comprehensive Plan. Ad Valorem taxes are the only source of funding for this 
project. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Limestone Creek Area Improvements 


DESCRIPTION: 


A multi-phase project to develop infrastructure for the Limestone Creek Community, located near the Town of 
Jupiter. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 6 Policy 1.4-b 
AE; a a Re —— —D TN 
Special Considerations 

SS E UON SEN 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $472,349 $0 0 $0 
Site/Right of Way acquisition $957,931 50 0 50 
Construction $1,609.500 $250,000 2003 $385,000 


Equipment 50 50 0 50 


Other project costs $13,221 S0 0 50 


Total Estimated Cost $3,053,001 $250,000 $385,000 


PROPOSED COMPLETION Month Year 2003 


September 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs $0 $0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Limestone Creek Area Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Palm Beach County is charged with regulating the on-site secondary and tertiary drainage systems, Policy 1-a of the 
Drainage Sub-element of the Comprehensive Plan lists adopted levels of service for protection from flooding and 
inundation to be used as a basis for establishing minimum design requirements for tertiary drainage systems which 
include storm sewers. This project will provide the adopted level of service to the residential subdivision in the area 
and aid in evacuation in case of an emergency related to a major storm event. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


А drainage project is considered a necessary basic service on the priority matrix since it is important to the health 


and safety of our citizens and since the improvement is required to support the LOS identified in the Comprehensive 
Plan. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Objective 1 of the Capital Improvement Element of the Comprehensive Plan requires the County shall adopt 
minimum levels of services standards for drainage. Objective 4 requires the Court to identify and fund services and 


capital improvements required by the Comprehensive Plan. Ad Valorem taxes are the only source of funding for this 
project. ` 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


5211.300 


Title CR 880 Bridge over Hillsboro Canal - Project No 20000060 
Description 
Replacement of the removable center span of the bridge on CR 880 at Six Mile Bend east of the 
City of Belle Glade. The metal span has deteriorated and will be replaced with a non-removable 


span. 


2004 ориг ууй | 
2005 [E аре ee 


2007 
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Title Eagles Nest - File No 94050 700 


Description 
Replacement of existing multiple culverts under entrance road to subdivision. 


2006 
2007 
$127.200 


Amount 
cia 5274 — 7: *. | 
КИ ЖӨН у 
[2 зараа 57-777 
Pg te ос: 
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Title Le Chalet Blvd. At Parkwalk - File No 2001050 030 


Description 
Installation of new culverts between County road and Development's lakes to provide positive 
drainage for both. 


2006 
2007 
$35.200 
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Title Gulfstream Road/Lakewood Road to L-11 Canal - Project No 2001056 


Description 

Additional construction funding request based on further review of the project, which will 
provide drainage for the area. The area was reported by the Public Safety Department to have 
had seven homes flooded from Hurricane Irene in 1999. Project under design as a Capital 
Project approved last year. 


2006 
$39.800 


Title Camino Real at SW 21% Ave. 


Description 
No formal drainage system exists along Camino Real, resulting in flooding at the entrance to 
Boca Terrace (SW 21% Ауе.). 


Title Center Street at April & Gardiner Lanes 


L ‘scription 
Installation of inlets on both sides of April and Gardiner Lanes at Center Street with outfalls 
across Center Street. 


El ia NÉ "Қы 0) 
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2002 
2004 
2005 
2007 
$43.500 


2003 $72.300 
$72,300 . 

2003 543,500 
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PALM BEACH COUNTY СТР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title Ocean Ave & S. Ocean Blvd. 


Description 
Ponding of water in swale and over sidewalk on north side of Ocean Avenue. 


ССНИН MERGE 


$10.275 
ом Г 
ш уу. D É 


$10.275 


Description 
Replacement and up sizing of culvert under Palmetto Park Road for the Dairyland Ditch to 
provide better drainage for upstream area. 


2007 
$160.450 


Description 
The development of infrastructure for an existing industrial area bounded on the south by [2003 [| | 1  — | 
Southern Blvd., on the north by Lake Worth Drainage District L-4 Canal, on the west by the |i2000 ү 7 
Florida Turnpike and on the east by Jog Road. Design Only Гог ЕУ 2002-5/4/01 i208 |] | 


юз | 
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2006 ВЕ ра 


Title Ixora Park - Drainage Studv 


Description 

Area was reported by the Public Safety Department to have had fifty homes that were flooded 
from Hurricane Irene in 1999. This study will try to determine what happened and what 
corrective action should be taken. 


2006 
2007 
| Total — | 
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Title Pheasant Walk PUD 


Description 
This project is to pipe an existing ditch that runs through a dry retention area. 


Title 1 st Street and Canal Street - Belle Glade 


Description 
Street Improvements. 


$29,862 
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CAPITAL IMPROVEMENT 
PROGRAM 


FACILITIES DEVELOPMENT & OPERATIONS 


*Communications 
*Building Maintenance 
*Fleet Management 


FISCAL YEARS 2002-2007 


Board of County Commissioners 
FD&O Service Divisions 


EXE ui LI c i le Lan RW А | 
| AEN Countywide 


i 


M. 
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New Funded Projects 


Projects New Funding 


A. Countywide Projects 

1. Communications $15,066,000 
2. Back Flow Prevention Various $115,000 
. Central Energy Conversion $250,000 
. Emergency Generator Replace Various $375,000 
. Emergency Conservation Countywide $250,000 
. HVAC Upgrades Countywide $1,868,000 
. Site Improvements - Various Countywide $300,000 
. Structural Condition Planning $120,000 
. Security Facility Access Planning $120,000 
10. Weatherproofing Countywide $102,000 
11. Voice Over IP Gateway (Reserves) $150,000 
. North County Courthouse Elevator Upgrade $250,000 
. Government Center Projects $3,995,000 

. Downtown West Palm Beach 
1. Courthouse Projects $3,680,000 
2. SAPD Projects $710,000 
3. Datura 810 Flooring Replace ‘ $185,000 
. Road & Bridge Bldg. C Flooring $25,000 
. Airport Center Projects $325,000 
. CJC Projects $1,195,000 
. Emergency Operations Center Exterior Painting $35,000 
Head Start/Senior Center Carpet Replacement $60,000 
Tax Collector Lake Worth Flooring $25,000 
. Lantana Health Exterior Painting $25,000 
. Mosquito Control Exterior Painting $25,000 
. CAC Delray Exterior Painting $25,000 
. Delray Health Exterior Painting $25,000 
. Tax Collector Delray Flooring Replace $32,000 
. South County Admin electrical System $98,000 
. Morikami Museum Exterior Painting $45,000 
. South Bay CC Sewer System Upgrade $50,000 
Ag. Complex Projects $105,000 


B 
F 
E 
H 
I. 
J; 
K 
Б 
М 
М 
О 
Р 
Q 
R 
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$29,631,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: FACILITIES DEVELOPMENT AND OPERATIONS - SERVICE DIVISIONS 


u———— — Á !——— À P C N——!— "S Ево ЕО 


Total 
FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
SES AL YEARS ea eS 0 2007S  6Years 
FUNDING SOURCES  _ ane inse tpi Ка IN THOUSAND оаа а асаа а 
LOAN/BOND PROCEEDS 225 4,534 245 5,004 
INTEREST & OTHER . 1,299 975 815 685 665 600 5,039 
AD VALOREM TAXES 4,942 5,217 2,953 2,325 2,213 1,938 19,588 
IMPACT FEES - Public Bldgs 0 
RESERVES 0 
BUDGETED REVENUES 6,466 10,726 ` 3,768 3,010 2,878 2,783 29,631 
Page n-—— "e la --225- 2201. 
Ref EXPENDITURES 
A-44 800 MHZ Local Govt Conversion 225 3,344 3,569 
A-46 800 MHZ Renewal and Replacement 1,200 600 600 600 600 600 4,200 
A-61 810 Datura Sheet Vinyl Floor 90 95 185 
A-61 Ag Center Exterior Paint/Repairs 30 30 
A-60 Ag Center Replace Observation Deck 75 75 
A-61 Airport Center 1 Exterior Painting 60 65 125 
A-61 Airport Center 2 Exterior Painting 60 65 125 
A-61 Airport Center Restroom Upgrades 75 75 
A-58 Backbone Network Multiplex System 55 55 
A-69 Central Energy Conversion 250 250 
A-57 CJC Admin Fire Alarm Replace 170 170 
A-62 CJC Door Window Repair E&W Tower 70 70 
A-62 CJC East Tower Exterior Painting 100 100 
A-62 CJC Elevator Renovation E&W Towers 100 100 
A-62 CJC Laundry/Kitchen Equipment 157 176 104 52 51 540 
A-62 CJC Smoke Exhaust Fan Replace 40 40 
A-63 CJC Stockade Painting 25 25 25 75 
A-62 CJC West Tower Exterior Painting 100 100 
A-74 Countywide Back Flow Prev Device 40 25 25 25 115 
A-74 Countywide Emerg Generator Replace 75 75 75 75 75 375 
A-74 Countywide Structional Condition PI 120 120 
A-58 Countywide Telephone Enhance 2002 35 35 35 35 35 35 210 
A-72 Countywide Various HVAC Replace ; 3 535 504 294 223 207 105 1,868 


| Continued 
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PALM BEACH COUNTY 

CAPITAL IMPROVEMENT PROGRAM 

SUMMARY OF CAPITAL PROJECTS 


DEPARTMENT: FACILITIES DEVELOPMENT AND OPERATIONS - SERVICE DIVISIONS 


— ILE MEME CMM 


Total 
FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 

Page 

Ref EXPENDITURES: a em IN THOUSANDS ----------------------------------------------------------0------ 
A-73 Courthouse /SAPD Hurricane Prot. 1st FI 100 100 200 
A-63 Courthouse Air Handler/AC Controls Seal 200 165 305 
А-69 Courthouse Air Handlers Replace 260 260 
А-57 Courthouse Card Access Replacement 120 120 
A-65 Courthouse De-Humidifier Install 200 200 200 600 
А-70 Courthouse Detention Roll-up Doors Replace 60 60 
A-67 Courthouse Door Refinish 95 95 
A-73 Courthouse Freight Elevator 7&8 Shell Mods 200 200 
A-66 Courthouse Freight Express Elevator Mods 85 85 
A-65 Courthouse Garage Clean & Reseal 200 200 
A-70 Courthouse Garage Elevator Brakes 90 90 
A-65 Courthouse Garage Level Capacity Indicator 85 85 
А-70 Courthouse Garage Lighting Repair 65 65 
A-67 Courthouse Garage Parking Lot Reseal 75 75 
A-67 Courthouse Garage Pedestrian Crossover Paint | 85 85 
А-68 Courthouse Garage Plant Boxes Seal 55 55 
A-67 Courthouse Garage Rev/Access Equipment 150 150 
A-66 Courthouse Jury Room Seating Replace 65 65 
A-68 Courthouse Paint Judges Chmbrs/Office Areas 95 95 
А-69 Courthouse Paint Office Areas 95 95 
А-73 Courthouse Paint Stairwells/Hallways 80 80 
A-69 Courthouse Pressure Clean Exterior 55 55 
A-69 Courthouse Roof Fans Replace 300 300 
A-56 Courthouse Surveillance Equipment Replace 200 200 
A-72 Delray CAC Exterior Paint 25 25 
А-71 Delray Health Exterior Paint 25 25 
А-71 EOE Exterior Painting ` 35 35 
A-59 Fire System CJC East/West Tower 500 500 
A-59 Fire System CJC South Tower 500 500 
A-56 Fire System Replace Belle Glade Admin 70 70 
A-56 Fire System Replace S County Admin 50 50 
A-57 Fire System SC Courthouse Alarm 80 80 
A-56 Fire System Upgrade CJC Head-End 350 350 
A-57 Fire System Upgrade Remaining Phase 5 240 240 


Continued 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF CAPITAL PROJECTS 


DEPARTMENT: FACILITIES DEVELOPMENT AND OPERATIONS - SERVICE DIVISIONS 


— 


Total 


FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
Page 
Ref EXPENDITURES наанаа М THOUSAN DS eaaa ааа ооо 
А-66 Govt Center Ist Fl/Garage Hurricane Film 55 55 
A-68 Govt Center AC Air Handlers Replace 180 180 360 
A-56 Govt Center Card Access System 55 . 55 
A-64 Govt Center Carpet Replace Phase I 95 85 180 
A-70 Govt Center Channel 20 Generator 75 75 
A-73 Govt Center Courtyard Fountain 110 110 
A-63 Govt Center Elevator Upgrades 160 160 
А-65 Govt Center Ext Aluminum Soffit Replace 115 115 
A-67 Govt Center Exterior Doors Replace 90 90 
А-63 Govt Center Exterior Wall Seal/Repair 200 200 200 600 
A-64 Govt Center Fire Pumps Overhaul 75 75 
A-63 Govt Center Fire Sprinkler Pipe Repair 55 55 
А-64 Govt Center Garage Paint Exterior 95 95 
А-66 Govt Center Garage Replace Electric Wiring 30 30 
A-65 Govt Center Garage Reseal 5th Floor 65 65 
А-64 Govt Center Сеп & А/С Controls Replace 90 90 
A-73 Govt Center Generator 750K W Replace 200 200 
A-64 Govt Center Master Security System 85 85 
A-68 Govt Center Paint Exterior 250 250 
A-65 Govt Center Paint Interior 80 80 
A-68 Govt Center Refurbish Restrooms 120 120 240 
A-66 Govt Center Replace Chillers 700 700 
A-67 Govt Center Replace Roof Fans 35 35 
A-63 Govt Center Seal A/C System Repair 185 65 250 
A-70&71  Headstart/Sr Center Carpet Replace 60 60 
A-71 Lantana Health Exterior Paint 25 25 
A-48 Mobile Data Radio System (Reserve) 1,587 1,587 
A-71 Morikami Museum Exterior Painting 45 45 
A-72 Mosquito Control Exterior Painting 25 25 
A-60 North County Courthouse Elevator Upgrade 150 150 
A-60 Road & Bridge Building C Flooring 25 25 
A-72 South County Admin Electric System 98 98 
Continued 
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CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF CAPITAL PROJECTS 


DEPARTMENT: FACILITIES DEVELOPMENT AND OPERATIONS - SERVICE DIVISIONS 


af TT eee 


Total 

FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
Page 
Ref EXPENDITURES ————— '——— IN THOUSANDS ——X——————— — —— 
A-64 SA/PD Air Flow Control System Modify 65 65 
A-68 SA/PD Air Handlers Replace 260 260 
A-73 SA/PD Flooring Replace 55 80 80 85 300 
A-66 SA/PD Hurricane Film Ist Floor | 85 85 
А-72 Security Facility Áccess Program 60 60 120 
A-61 South Bay CAC Sewer System Upgrade 50 50 
А-69 Tax Collector Delray Flooring Replace 32 32 
А-70 Tax Collector LW Carpet Replacement 25 25 
A-59 Telephone System PBSO Juptier Farms 65 | 65 
А-59 Telephone System PBSO West Асгеаре 65 65 
A-59 Telephone System PBSO West Boca 65 65 
А-56 Telephone System PBSO West Boynton .. 100 100 
A-59 Telephone System PBSO West Delray 65 65 
A-60 Telephone System South Courthouse 225 225 
A-60 Telephone System Stockade 245 245 
A-58 Telephone System Con Cntr 190 190 
A-50 Telephone System E Reg Office 500 ; 500 
A-57 Telephone System Inter-Modal 85 85 
A-52 Telephone System Light Industrial 500 500 
А-57 Telephone System Parks Admin 170 170 
A-58 Telephone System South County 290 290 
A-60 Telephone System SW County Office Bldg 150 150 
A-58 Telephone System West County Admin 560 560 
A-74 Various Energy Conservation 50 50 50 50 50 250 
A-72 Various Site Improvements 100 50 50 50 50 300 
A-74 Various Weatherproofing 60 42 102 
A-54 Video Conference Centers 157 168 325 
A-58 Voice Over IP Gateway (Reserve) 75 35 35 35 35 35 250 

TOTAL EXPENDITURES 6,466 10,726 3,768 3,010 2,878 2,783 29,631 


BUDGETED APPROPRIATIONS 6,466 10,726 3,768 3,010 2,878 2,783 29,631 


Facilities Development & Operations 


Services Divisions - Summary of Capital Projects 


By Funding Source 
Fiscal Year 2002 Budget 


The Facilities Development & Operations - Service Divisions provide the necessary support services to other County departments 


and facilities through Facilities Management, Communications, Fleet Mgmt and Security Divisions. The construction activities 


section of FD&O is detailed in Public Buildings. The major services division project over the next six years is the 800 MHz 
Trunked Radio System. This system is a major technical revision to the County's communication system and will provide 
enhanced radio communications to County agencies while establishing a method and manner for future growth. 


Fund 
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301 
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344 
387 
472 
490 
490 
490 
490 
490 
490: 


301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
352 
490 
490 
490 
490 
490 


Description 


Communication Services 


800 MHZ Towers 
800 MHZ Trunked Radio System 
Recording Equip Central-12 Courtroom 
System 75 Systems Upgrade 
Tele System Enhancements-Var ЕУ 01 
Tele System Enhancements-Various 
Tele System 1A2 Key Replacement 
Tele System Building 504-506 
Tele System Four Points 
Tele System Low Volt Cable GCC 
Tele System Replace-Highridge 
Tower Painting North County EMS 
Tower Repair West County EMS 
Video Arraignment Equip Replacement 
800 MHZ Trunked Radio System 
800 MHZ Renewal and Replacement 
PBSO West Boynton Telephone System 
Backbone Network Multiplex Replace 
Courthouse Camera Replacement 
Countywide Telephone Enhance 2002 
Government Center Card Access System 
Mobile Data Radio (Reserves) 
Voice Over Mobile Data (Reserves) 

Sub Total Communications Division 


Facilities Management Services 


Airport Ctr 11-Carpet Replacement 
CJC Courtroom New Capacity A/C 
CJC Paint Bldg A,B,C&E,W Tower 
Delray Health A/C Filter Upgrade 
Emergency Generator Replace Var FY 01 
Energy Conservation Various FY 01 
Environmental Comp & Clean-Up 95 
Environmental Comp & Clean-Up 97 
Govt Center Water PumpSyst Replemnt 
Govt Ctr & Courthouse Re-Insulate Air 
Govt Center Carpet/Flooring Replace 
Govt Center Caulk Exterior Walls 

Govt Center Elevator Upgrade-PHII 
Govt Center ISS A/C Replacement 
Lantana Health A/C Filter Upgrade 
Morikami Museum-Chiller Replacement 
S County Admin Windstorm Protection 
S Cty Crthouse Carpet Replacement 
Termite Remediation Program FY 01 
Weatherproofing Various FY 01 

West County Demolitions 

S County Courthouse Parking 2001-2003 
810 Datura Sheet Vinyl Floor 

AG Complex Exterior Paint/Repairs 
Airport Center 1 Exterior Painting 
Airport Center 2 Exterior Painting 
Airport Center Buildings 1&2 Air Cond 


Ad 


Valorem 


Fund Carry- 


Reserves forward 


55 
200 
35 
55 
1.587 
75 


2.007 


30 
60 


Loan/ 
Bond Interest 
Proceeds & Other 
225 
1,200 
100 
225 1,300 
————— =  ——— 


А-42 


0 13.677 
= = 


26 


490 
490 
490 


301 
344 
352 
387 
472 
490 


Facilities Development & Operations 


Services Divisions - Summary of Capital Projects 


Description 


Belle Glade Hlth Сіпс Air Cond 

Belle Glade Youth Center 

Building 503 Flooring 

CJC Air Handler 14 & 15 Adm Bldg 
CJC E&W Smoke/Exhaust Fan Repl 
CJC E&W Tower Elevator Upgrade 
CJC E&W Tower Window/Door Repl 
CJC HVAC Upgrades 

CJC Paint/Renov C Tower Interior 
CJC Stockade Exterior Painting 
Countywide Emerg Gen Mont Sys 
Countywide Emerg Gen Replace 
Countywide Var HVAC Replace 
Crthouse Seal A/C System Repr 
Ctywide Back Flor Prev Device 

Govt Center Carpet Replace Phase I 
Govt Center Channel 20 A/C Replace 
Govt Center Electric Upgrade 

Govt Center Electric Upgrades 

Govt Center Elevator Upgrades 

Govt Center Ext Wall Seal/Repair 
Govt Center Fire Pumps Overhaul 
Govt Center Fire Sprinkler Pipe Repr 
Govt Center Garage Paint Exterior 
Govt Center Garage Reseal 3 & 4 
Govt Center Garage Reseal 5th Floor 
Govt Center Gen& A/C Controls Кері 
Govt Center Hurricane Panels 

Govt Center Master Security System 
Govt Center Seal A/C System Repr 
Headstart/Sr Center Carpet Repl 
Isntall Hurrican Shut-SC Cths 

Jud Gar Capacity Indicator Sys 
Midwestern Services Center 
Morikami Museum Ext Painting 

NE Health Center HVAC Sys Upgrade 
Omega Fire Sprinkler Replace 

Paint Interior-CJC Bldg D 

Replace Chiller-NE Health Center 

S Cty Crthouse Carpet Replace 

SA Ist Floor Buildout-Phase 2A 
SAPD Ahu Air Flow Sys Mods 
Security Facility Access Program 

So Bay CAC Sewer Sys Upgrade 
Stockade Kitchen/Laundry Repl 

Tax Coll Delray Flooring Бері 

Tax Coll LW Carpet Replacement 
Various Site Improvements 

W Cty Shop Relocation 


Sub Total Facilities Management Division 


Total FD&O 


Funding Recap 


CAPITAL OUTLAY 

20M SUNSHINE 800MZ RADIO FY 00 

32.7M IMPR CONSTR TR FUND 

800 MHZ RR&I FUND 

LAW ENFORCE/IMPACT FEES Z2 

PUBLIC BUILDING IMPR FUND 
Total 


By Funding Source 
Fiscal Year 2002 Budget 


Loan/ 
Ad Bond 
Valorem 


Proceeds 


Interest 
& Other 


Fund 
Reserves 


Саггу- 
forward 


40 
100 
70 


25 


535 
200 
40 
95 


160 
200 
75 
55 
95 


65 
90 


85 
185 
60 
85 


45 


225 


Loan/ 
Ad Bond 


Valorem 


Proceeds 


Interest 
& Other 


565 

160 

0.07 
38 


33 
80 


49 
156 


45 
121 
267 


125 


Fund 
Reserves 


225 
——— 


А-43 


1,300 


| 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 800 MHz Local Government Conversion 


DESCRIPTION: 


This project funds the conversion of local government and public works agencies of the County that use two-way radios for 
their daily operations to the 800 MHz System. The requested funding supports the design work, equipment acquisition, and 
installation services required to convert local government agencies to the 800 Mhz System. The Airports Department and 

Surface Transportation (Palm Tran) who are budgeting separately are not included in this request. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
o — o (A H€— а а AA Som MAR 
Special Considerations 

LA o BENE = o dae iod Ай 


COST ESTIMATE: FY 2002 


Prior Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 0 50 


Equipment S0 $225,000 2003 $2,825.940 
Other project costs | nouum b 2003 . —À 1407014 
Total Estimated Cost S0 5225.000 2003 $3,343,754 


PROPOSED COMPLETION Month December Year 2003 


OPERATING COSTS: First Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 


A-44 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 800 MHZ Local Government Conversion 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is the last phase of the 800 MHZ Project and converts the public works agencies that use two-way radio 
communications to the 800 MHz System. The Airports Department, and Palm Tran are considering submitting budgets to 
convert their radio equipment to the 800 MHz System in fiscal 2002 and are not included in this funding request. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 800 MHZ Renewal & Replacement 


DESCRIPTION: 


This project requests a transfer from Fund 172 proceeds to establish an expenditure line that will be used solely for the 
replacement of the 800 MHz system. 


PROPOSED SOURCES OF FUNDING: Fund 172 - Traffic Surcharge Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 2 
CE ELI C NR S MD 
Special Considerations 


ee 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction S0 $0 0 S0 


Equipment 50 $1,200,000 03-07 $3,000,000 


Other project costs S0 50 0 50 
Total Estimated Cost S0 $1,200,000 0 $3,000,000 


PROPOSED COMPLETION 


Month On-Going Year 


OPERATING COSTS: First Year - Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 800 MHZ Renewal & Replacment 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Fund 172 can be used only for the construction and equipment purchase (no maint.) Related to an Intergovernmental Radic 


Communications Systems (800 MHz Program). Therefore Fund 172 is the logical fund source to be used for future 
replacement costs. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Mobile Data Radio Svstem 


DESCRIPTION: 


This project provides the backbone equipment for a countywide mobile data communications system to support mobile 
data requirements for County agencies. With the ever increasing use of computers for data storage and dissemination as 
well as activity tracking and reporting, there are ever increasing requirements for data capabilities in the field. For many 
agencies data is gathered in the field on paper then entered into the computer at the office. The system proposed would 
significantly reduce the need for handling information twice as well as provide access to centrally stored data to employees 
in the field. The mobile data system will use the same tower sites as the 800 Mhz System, thus leveraging the County's 
investment and saving implementation costs. Establishing a signal system for all agencies will save money and is less 
expensive than each agency paying the $20.00 to $50.00 per unit rates offered for similar capabilities from the cellular 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S x R Ex GI AR 
In High Hazard Area? | Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 
к= MM CU KC — RR T" NU 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 $254,420 0 S0 
Site/Right of Way acquisition S0 S0 0 S0 
Construction 50 50 0 50 


Equipment 50 $831,387 0 S0 


Other project costs 50 $501,625 0 50 


Total Estimated Cost 50 $1,587,432 0 50 


PROPOSED COMPLETION Month 


December Year 2002 


OPERATING COSTS: First Annualized 


Number of personnel 


Personal services 


О & M costs $100,000 


$100,000 


Total operating costs $100,000 $100,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Mobile Data Radio Svstem 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project will provide mobile data communications for the Sheriff's Office, Fire-Rescue, and Planning, Zoning & 
Building among other agencies. Sheriff Office's existing data communications system is almost 20 years old and is 
outdated and experiences numerous maintenance difficulties. The system is used to provide critical data to the field office 
from the state and national crime related databases. The Fire-Rescue Department also plans to add mobile data into their 
operations to provide mission critical information. The type of information includes incident caller information, location 
and directions to the emergency, and current incident status for their rescue efforts. Also building conditions, hazardous 
materials and storage location, and owner and contact information for fire incidents. Also proposed is field inspection 
reporting to provide direct input from the field inspector and access to database records. PZB is already working to 
complete a automated building inspections system for which mobile data access for field inspection is a critical component. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


By using the General Fund, the project will avoid a number of fiscal management issues related to using funds from the 
different sources associated with the user agencies. After system implementation, costs for the system can be charged back 
to the user agencies based on known participation. Or, an expansion / replacement fund could be established similar to that 
used for the 800 MHz Radio System. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Telephone System - East Central Regional Government Center 


DESCRIPTION: 
This project provides for the procurement and installation of an electronic telephone, voice mail/automated attendant, and 
ACD systems and all associated inter-building, intra-building, and station cabling for a new regional government center to 
be constructed in West Palm Beach. 


PROPOSED SOURCES OF FUNDING: Bond Fund 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


4 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


ee 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 


© 
“A 
© 


Design & engineering $0 S0 


Site/Right of Way acquisition S0 S0 0 S0 
Construction 50 50 0 50 
Equipment 50 50 2003 $480.000 


Other project costs 50 50 2003 $20,000 
Total Estimated Cost S0 S0 0 $500.000 


PROPOSED COMPLETION 


Month Year 2003 


April 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Тота! operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Telephone System - East Central Regional Government Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
CIE 1.4 - a, CIE 1.6 - d 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is in support of a new construction project. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


This project provides for the procurement and installation of an electronic telephone, voice mail/automated attendant, and 
ACD systems and all associated inter-building, intra-building, and station cabling for a new light industrial complex to be 
constructed in West Palm Beach. 


Telephone Svstem - Light Industrial Complex 


PROPOSED SOURCES OF FUNDING: Bond Fund 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
пее ооо NN 
Special Considerations 


4 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 S0 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 50 0 50 


Equipment 50 50 2003 $480,000 


Other project costs 50 50 2003 $20,000 
Total Estimated Cost 50 50 0 $500,000 


PROPOSED COMPLETION Month April Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 
O & M costs 
Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Telephone Svstem - Light Industrial Complex 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
CIE 1.4 - a, CIE 1.6- d 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is in support of a new construction project. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Video Conference Centers 


DESCRIPTION: 


Palm Beach County is one of the largest counties in the country geographically, covering 2,578 Square miles. To serve the 
constituency, administrative offices are strategically located throughout the county. Untold hours are spent each year by 
the commissioners, department heads and other staff in commuting to meetings. The first year staff intends to place the 
bridging, gateway equipment and two video conferencing suites at sites selected by the results of a user survey. The second 
year staff intends to place three additional video conferencing suites bringing the total to five conferencing centers. The 
equipment will accommodate any combination of conferencing, with any one suite linking to any other or all linking for a 
common conference. Technical protocol will be an accepted standard allowing the county to link with other counties, state, 
federal or private systems. 


PROPOSED SOURCES OF FUNDING: 


Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier 1/68 X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 5 Policy 1.4-b 
ca c FUCKED 
Special Considerations 


ee eee 0. 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 
Site/Right of Way acquisition S0 S0 0 
Construction 50 50 0 50 
Equipment S0 50 2003 $157,000 


Equipment S0 S0 2004 $168.000 
Total Estimated Cost S0 50 0 $325,000 


е 


PROPOSED COMPLETION Month August Year 2004 


OPERATING COSTS: First Annualized 


Number of personnel 


Personal services 


O & M costs $2,000 


$24,000 


Total operating costs $2,000 $24,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Video Conference Centers 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


CIE 1.4-a 
CIE 1.4-b 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Ranking justified due to the need for cost effective video communications between the various geographic entities 
comprising Administration and the Constitutional Officer Organizations. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title: Courthouse Camera Equipment Replacement Amount 
Description $200,000 


This project replaces failing camera platforms that were out of production at the time they were 

installed in late 1993 and early 1994. The Pan-Tilt control units used to target 65 cameras are log ^u GO] ТТЫ; . 

no longer supported by the manufacturer. The driver for this request is life cycie replacement. DSL GEN DX [D Tz. лев E | 

Units are failing at an alarming rate and staff is being forced to place fixed cameras where [онь ы асылы ЬЕ 
Ea Е] 


controllable motion cameras are required to ensure the integrity of the security surveillance 2007 |. 7 Loa 


н а CMM $200,000 
Title: Fire Alarm Replacement-CJC Head-End Ера ае | ро 


Description: This project replaces the Head-End proprietary software & hardware fire alarm system which 


interfaces with the door locking controls at CJC. This is Phase | effort providing for the replacement of the $350.000 
entire campus type fire alarm system resident at CJC. The fire alarm system at CJC is comprised of a 10 2004 i е. Opa 
year old test based software/operating system which interfaces with approximately 6,000 fire alarm and 


door locking mechanisms. Replaces the KAC6000 panels and the proprietary operating system in Central 
Control with new computer with Windows based operating software program. Four subsequent projects 
over the next four year period will replace portions of the fire alarm system with new intelligent/analog 
panels & devices. This approach will allow all systems to remain functional as portions of the existing 
system are cut over to the new system. Fund: Ad Valorem 


2005 


О ae ee a 


2007 


Title : Telephone System - PBSO West Boynton Substation 
Description 2002 $100,000 


This project is in support of and for the procurement & installation of an electronic telephone 
and ancillary systems and associated cabling for the new PBSO sub-station construction project. 
Fund: 472 


Title: Government Center Card Access Svstem 


Description 
This project provides perimeter access controls and a badging station for the GCC. At the present time the 
downtown Government Center has unmonitored access points throughout the building. As a result of this 
fact it is impossible to ensure against potential or known security risks. The system will provide proximity 
access card readers and cards. More importantly, this project will synergistically provide for an "integrated 
Sysiem" that addresses security in the downtown campus area. The proximity cards can also serve as 
official identification badges. Fund: Ad Valorem 


Title: Fire Alarm Replacement-West Countv Administration 


Description 

This project provides for the replacement of the existing Belle Glade Administration fire alarm 
system. The system is conventional system which is over fourteen (14) years old with eighty six 
(86) devices which are no longer supported by the manufacturer. The system will be upgraded 
to an intelligent fire alarm system comprised of electronic devices that can measure percent of 
obscuration and temperature levels. This building houses PBSO and County Administration 
staff. Fund: Ad Valorem 


2002 Валоа ү 


nu. SS еу: 1 
2005 ан тр 


2006 


2007 Съ ae 


Title: Fire Alarm Replacement S. Cty. Admin. 

Description 

This project provides for the replacement of the existing South County Administration fire 
alarm svstem. The system is conventional system which is over ten (10) years old with forty 


nine devices which are no longer supported by the manufacturer. The system will be upgraded 
to an intelligent fire alarm system comprised of electronic devices that can measure percent of 
obscuration and temperature levels. This building houses PBSO and County Administration 
staff. Fund: Ad Valorem 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


we | Description 
This project replaces aging card access processors approaching obsolescence. The manufacturer 
of this equipment and industry has advanced to more economical equipment to maintain/service. 
It is anticipated that the 345 series micro nodes will be phased out of marketing and support 

"| over the next several years. Staff is experiencing increased costs for spare parts, node cost per 
door is now at $500.00 for replacement and will continue to rise. Fund: Ad Valorem 


Total 


ПОО AR T uncos 
ET MELDE] dino i RR 
ЕГІ SE 
[2008 | 
ЕТ „с prp 


Title: Fire Alarm Replacement CJC Admin 
2002 le Ma ed 


Description . 
This project is Phase Il of the CJC fire alarm replacement effort. The existing fire alarm systems resident іп | 2003 mr m 
2004 $170.000 


Administration building is composed of 385 detection devices. The panel/devices are no longer in 
2005 


Title: Fire Alarm Replacement-South County Courthouse 
Description 
This project provides for the replacement of the existing South County Courthouse fire alarm 
system. The system is a conventional system which is over eleven (11) years old with one 
hundred and twelve devices which are no longer supported by the manufacturer. The system 
will be upgraded to an intelligent fire alarm system comprised of electronic devices that can 
а= | measure percent of obscuration and temperature levels. Fund: Ad Valorem 


| production and are not supported by the manufacturer. Spare replacement equipment will be exhausted 
during FY 2004. Therefore it is necessary to replace the equipment. This project will replace the existing 
system with an intelligent system that will annunciate the exact device in alarm on graphic work-stations 
allowing for timely resolution. Fund: Ad Valorem 


Title: CJC Replace Remaining Fire Alarm Svstem 


Description 

This project is Phase V (last phase) of the CJC fire alarm replacement effort. The remaining fire alarm 
equipment comprised of over 450 devices controls the Medical area, Facilities Management area and | 
central prisoner control. The panel/devices are no longer in production and are not supported by the 
manufacturer. Spare replacement equipment created from phase 11, Ш апа IV will carry us into FY 2007. 
This project will replace the existing system with an intelligent system that will annunciate the exact device 
in alarm on graphic work-stations. Fund: Ad Valorem 


2006 


2007 SEE 
$170.000 


Amount 
ЛПС 7 aE ee ee 
(200 | 7] 
i208 10] |^ ^ 
[EN ee |] o op 


Title: Telephone System Replacement - Parks & Recreation Administration 
Description 2002 D. ueram xvm] 
2003 $170,000 


Replacement of the telephone & voice mail/automated attendant systems. While this System is aging, it 


ww| was upgraded to G3 version during 2% quarter of FY'98. A new voice mail system was added at the same EIC ae) ence СҮ 
time. The recent upgrade & the addition of a new voice mail system will extend the “life span’ of the 2004 
system. The system was originally installed at Engineering in 1986 & was relocated to Parks in 1994. The ЕТТИ ТЕШЕ ы четен) 
upgrade to the system extended the technological life span of the system well beyond the ten year period ЕТШЕ ЛЫ ОЙДЕ а мас 
typical of this technology. Fund: Parks [30077 — 7, И 


5170.000 


! Description 
This project provides for the procurement of an electronic telephone system for the new Inter- 
| Modal Transportation Center. Fund: FTA 


Баш отнело делата | Je Fl 
2004 AMNEM р рүн 
85,000 


2006 a | 


А-57 


PALM BEACH COUNTY СТР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title: Telephone Svstem Replacement - South Countv Administration Complex 
Description EY) EOE 


Паб. 9.7 мезе T. S 
This project provides for the replacement of ageing telephone and voice mail systems at the 
County Satellite Administration Complex at 345 S. Congress Avenue in Delray Beach. Fund: oe vat ue CENE NE през ла 
Ad Valorem робне ЧЫ мды 7% ДЕСЕТ 


[Fiscal Year [Amount | 
[200% уласа аз Л... ыта 6g 
(200446. тіке уу. ите жїн уну 
Са УЛИ ea а т-у 
ee ae йай it 


Title: Telephone Svstem Replacement - West Countv Administration Complex 


Description 


This project provides for the replacement of ageing telephone and voice mail systems at the 
West County Administration Complex at 2976 SR #15, Belle Glade.. Fund: Ad Valorem 


Title: Telephone Svstem & Cabling- Convention Center 
Description речите она 


This project is for the procurement & installation of an electronic telephone and ancillary $190.000 
systems for the Convention Center. Fund: Bond 


2005 


2006 
2007 
$190.000 


2002 $35,000 
Lonn е | 72 25 АИИ 
00 


Description 


Purchase & installation of new features, support hardware and software, or enhancements to 
existing systems serving the County. Fund: Ad Valorem. 


ША is Шы ЗЕ 7.0 
E SENE SERM сүттен 


Title: Backbone Network Multiplex Equipment Replacement 


Description This project is for the procurement and installation of replacement backbone 2002 $55,000 
Longo np DI 3. 2 2222) 
2004 


2005 TERE 


network multiplex equipment at five (5) County Facilities. The mux equipment being replaced was 
onginally installed approximately ten years ago and require on site technical visits for trouble shooting, etc. 
The replacement units planned are capable of. providing remote access for diagnostic trouble shooting. 
Additionally, the replacement units will provide for SNMP management of the units which will provide for 
automatic notification of detected trouble conditions associated with the backbone network serving a 
particular location, thereby shortening the amount of time to diagnose and resoive trouble conditions. 
Current mux equipment is not capable of this type of automatic trouble reporting and does not provide for 


2006 
2007 


2003 $35,000 
20042 i у їс н ҮҮ! 
2005 Eca 71 


Title: Voice Over IP Gatewa 
Description 


This project is for the procurement and installation of IP Telephony Gateway equipment and software to be 
installed on the front end of County-owned PBX telephone systems. This equipment will enable the 
systems to become IP compatible and permit utilization of Voice Over IP Telephony to various remote 
locations. This capability will enable the county to expend minimal funds associated with providing 
separate telephone systems at new and existing locations. Overall impact would be the reduction in the 
amount of dollars required for separate systems procurement and installation in addition to the on-going 
costs associated with post warranty maintenance on a broad range of different system. Fund: Ad Valorem 
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Title: Fire Alarm Replacement- South Tower Fire 
Description ENTE NONEM RE. 


This project is Phase Ш of the CJC fire alarm replacement effort. The existing system resident in the South апара ovem 
Tower is comprised of 9 fire alarm panels and over 3,000 fire alarm devices. The panels/devices are no ie A Ra Varad 
longer in production and are not supported by the manufacturer. Spare replacement equipment from the 
Phase II effort will be used to support the system bust spares will exhaust in FY 2005. Therefore, it is —— > 
necessary to replace the equipment. This project will replace the existing system with an intelligent system CC р 
that will annunciate the exact device in alarm on graphic work-stations allowing for timely ЕТТІ ИННИ ee 
Total 


resolution/response. Fund: Ad Valorem 
Title: Еге Alarm Replacement-CJC East/West Tower risaie  —" до | 
Description E қалатыны 
This project is Phase IV of the CJC fire alarm replacement effort. The existing systems resident in the East ИВЕТА a ORE 
& West Towers is comprised of 6 fire alarm panels and over 2,000 fire alarm devices. The panels/devices umm ww vm жесем 
are no longer in production and are not supported by the manufacturer. Spare replacement equipment from aw ~ aoe 
[2006 | $500,000 


the Phase IV effort will be used to support the system bust spares will exhaust in FY 2005. Therefore, it is 


necessary to replace the equipment. This project will replace the existing system with an intelligent system 
that will annunciate the exact device in alarm on graphic work-stations allowing for timely 
resolution/response. Fund: Ad Valorem 


5500.000 


2002 Pee s 
565.000 


Title: Telep 
maj Description 


This project is in support of and for the procurement & installation of an electronic telephone 
and ancillary systems and associated cabling for the new PBSO sub-station construction project. 


hone System PBSO District 1 West Acreage Substation 


2006 сеа | 
i | 565.000 


ардагы. ua ушуы Рат 
2004 $65,000 


Title: Telephone System PBSO District 1 Jupiter Farms Substation 


Description 
This project is in support of and for the procurement & installation of an electronic telephone 
and ancillary systems and associated cabling for the new PBSO sub-station construction project. 


- 


$65,000 


Telephone System PBSO District 7 West Boca Substation 
Description 

This project is in support of and for the procurement & installation of an electronic telephone 
and ancillary systems and associated cabling for the new PBSO sub-station construction project. 


1 


Title: Telep 

Description 
This project is in support of and for the procurement & installation of an electronic telephone 

| and ancillary systems and associated cabling for the new PBSO sub-station construction project. 


hone System PBSO District 4 West Delrav Substation 
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Amount 
ЕВЕ ҰНЫ с. 
IEEE жы eter e 
Pi с IN. MY E 
Ке. зі ee: | 

[Tab Жа ад 

|... — $225,000 ] 


Title: Telep 
Description 
This project is in support of and for the procurement & installation of an electronic telephone 
and ancillary systems and associated cabling for the expansion to the South County Courthouse 
project. Fund: Ad Valorem 


hone System South County Courthouse Expansion 


| Fiscal Year | — ^ Ало | 
D om ЭЖЕ Мы титана 


Title: Telephone System Southwest County Office Building 


Description 

This project is in support of and for the procurement & installation of an electronic telephone 
and ancillary systems and associated cabling for the new Southwest County Office Building 
construction project. Fund: 491 - $75,000; PZB- $75,000 


$150,000 

EGER vac] 1.22" SE 

2006. “Sess J METTE эд ЖЕ 
eae ЕТЕ) 


2007 

$150,000 

са Ла Ses 77145 Amana 

Eo mE ЕЕ. dels ^g yt 
2003 ГЕ ЖИЕ еі ща 

ose. ағ Г oo, с ЫСЫ 

| ІП. 2. P 


5245.000 


естер С 
CS ‚зк FO ESI 
E uli. 761. a 
2007 OMS UG арр 

5150.000 


[Fiscal Year ГО ^^ Amount] 


2002 E | 
2003 $25,000 
ie ДЛ га 
ES ТҰ > арғыға ы 


2002 
20 


Title: Telep 
Description 
This project is in support of and for the procurement & installation of an electronic telephone 
and ancillary systems and associated cabling for the expansion of the Stockade. Fund: Bond 


hone System PBSO Stockade Expansion 


Title: North County Courthouse - Elevator Upgrade 
Descnption 


Building 1.0. # 32 - Replacement of three cars and operating mechanisms and installation of 
new controls. The existing elevators are 25 years old and the parts are obsolete. 


Description 
Building I.D. # 869 - Replacement of carpeting in the office areas with sheet vinyl flooring. 
Carpeting has heavy traffic patterns and stains. 


Title: Agricultural Center - Replace Observation Deck 
Description 

Building 1.0. # 75 (GROUNDS) - Replacing all existing wood stringers, cross members, 
railings and deck boards on the dock and ramps. Elevating the entire structure to comply with 
ADA ramp slopes. Addition of wooden pilings to remove cantilever design. Replacing handrails 
on the bridge going to the dock / deck. This a safety issue, as the existing wood on the dock is in 
poor condition. 


[Tc RETE UH $75,000 
ВИР vn Up al c E SEM o ci 


2005 
Limp. "ле [:—7 теа 
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Title: South Bay CAC Sewer Svstem Upgrade 
Description: $50,000 


Building 1.0. # 64 - Installation of a new grease trap and replacement of existing sewer line e200 жасы 
2004 рт» ober 


from the kitchen to the street gravity sewer line. The existing lines do not have the proper 
slope for the sewage to flow. The kitchen produces grease in large quantities, clogging the 2005 
sewer line. 


2006 
rs ree 
$50.000 


ІЗ mse чур руне За тест 
Ши >=" и =т= 
[ams ы ыз Жык. 
[206 — 1 £1 565000 | 


$125,000 


Description: 
Building 1.0. # 554 - The curtain wall and window assemblies on all the floors have water 

penetration. Corrective action recommended are exterior painting with elastomeric paint. This 
will address an ongoing IAQ issue. 


Description: 

Building I.D. # 21 - Installation of 10796 square feet of sheet vinyl on the entire first floor - 
2002 Installation of 10796 square feet of sheet vinyl on the entire second floor - 2003 Existing 
carpet has stains and traffic patterns. 


Title: Airport Center 2 - Restroom Upgrades 


Description: 
Building 1.0. # 555 - Removal and replacement of all restroom stall walls and lavatory counter 
tops. Existing stall walls and counter tops have damage to the laminate surfaces or delaminating 
sub-surfaces. 


2002 Вж ТИ 
2003 575,000 


575.000 


530,000 


Description: 
Building 1.0. # 82,123,127,128,1173 - There is rotten wood (fascia boards and wooden accent 
panels) on all five buildings in the Clayton Hutchinson Agriculture Complex that must be 
replaced. АП of the building need painting and some minor caulking. The appearance of the 
buildings at this time does not project a good image. 


2005 VEM reme 
$30,000 


| Fiscal Year| ^ Апош! 
[2003 n^i, v «| je тез аа worm 99] 
E See че 
ДЕ а оле та 4 
E ре 


Total 


Description: 
Building 1.0. # 555 - The curtain wall and window assemblies on all the floors have water 
penetration. Corrective action recommended is exterior painting with elastomeric paint. This 
will address an ongoing IAQ issue. 
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Title: CJC/Stockade Kitchen and Laundrv Replacements 


Description МАЕ О | 


Continuous usage of various kitchen and laundry equipment by large inmate population causes О ло bs SAGO 


Dura e са 
ЕТТЕР" 
deterioration beyond normal Ше span and requires replacement. 5104.000 


2005 
АМЕ 27177. лет 
БІЗГЕ! 2 р Ч 


Title: CJC- East and West Tower Elevators Upgrades D Fiscaliyeire o] ^ seal е 
$100,000 


Description 

The elevator's 10, 11, 12, 13 hydraulic systems cannot be replaced. The manufacturer does not ETUOCERDOE A NSMEREGEEC:. AL] 

supply or produce these systems anymore. 2004]. Ane ыт кй, ктен 
ЕЛЧЯЕНЕС 175: жа эе 

He cule лере, 


Description 
The connector window trim is rusting to the point that the metal has deteriorated beyond repair. 
Replacement is needed to uphold the security and weather tightness of the Towers. We have 
also identified doors that have been damaged or rusted beyond repair. These doors need 
replacement because they maintain part of the security of the jail. 


Title: CJC- West Tower Exterior Painting 
Description 

The West Tower needs to be painted and caulked due to excessive sun exposure and the aging 
of the existing materials installed. 


| 


2006 


2007 қағаны ы 
2002 $70.000 
2006 
$70,000 
2004 
Title: CJC-East and West Towers - Replace Smoke Exhaust Fans [MR Lus cR 
replaced. The fans are part of the life safety systems of the Towers 2004 li Un. ud us as 
Ше и UPS LIT 


$100,000 
2003 ША <р 
2005 E Liu | 
Er. mor apo =” УД та 
2002 [- u- UI с 
2003 $100,000 
2006 ака ыз) 
2007 E ul. Ж 
$100,000 
Description 2002 540.000 
Excessive weathering and rusting of the fans have caused them to deteriorate and need to be 2003 ET. UT е 
жез! EEUU 


Title: _CJC- East Tower Exterior Painting 
Description 


The East Tower needs painting and re-caulked due to excessive sun exposure and aging of the 
original siding materials. 


Amount 
2004 Pe > Жей) 
2005 5100.000 


100.000 


2002 


2007 
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Description 2002 $25.000 
™ | The Stockade buildings need painting sealing, and re-caulked due to excessive sun exposure and | 2003 $25.000 


aging of the original siding materials. 


ECCE IS 
Description 
Existing caulked joints are starting to separate and are allowing water to enter the building. Rust 

Ж | 1s developing under some sunshades and parts of the stucco are delaminating. The delaminating 


areas pose a safety concern in the zones below them. 
ра 


Description 
In order to maintain proper indoor air quality, air handlers need to be cleaned and sealed. The 
existing units are showing signs of age on the sheet metal structure, drain pans, insulation and 

duct work. Drain pans are leaking and are not properly sloped to eliminate standing water and 

growth of bio-hazards. Proper sealing of air handlers will extend their useful life. Interior duct 

insulation needs to be cleaned and sealed to remove/prevent mold growth . Improving the A/C 
controls will allow for proper humidity and temperature control in the courtrooms. 


Title: Governmental Center - Seal Air Handlers/ Ducts/ A/C Controls 


Description 
In order to maintain proper indoor air quality, air handlers need to be cleaned and sealed. The 
existing units are showing signs of age on the sheet metal structure, drain pans, insulation and 

duct work. Drain pans are leaking and are not properly sloped to eliminate standing water and 

growth of bio-hazards. Proper sealing of air handlers will extend their useful life. Interior duct 
insulation needs to be cleaned and sealed to remove/prevent mold growth . Improving the A/C 
controls will allow for proper humidity and temperature control. 


Title: Governmental Center - Upgrade Elevator Drives/ Logic Controls/ Cabs 


Description 
Upgrade existing antiquated and problematic elevator mechanical, electrical and control systems 
with modern, reliable and efficient solid state systems. Project replaces or upgrades elevator 
drives, controllers, electrical wiring, hoistway cables and rails, and interior car lighting, 
directional signals, surfaces and hardware. 


а Act i m 
[205 т | 
ҒИ КИР» isi 
1280. --- eS те 


(2004. „<= обет е Мда" мат) 
2 5-2 хай” UCUERELLIZOONNE 
ЕСЕГЕ Ы UE AU 
ОТ а ына жаға 
ы - =. 5250.000 


Amount 


Description 
Existing pipes are corroded and beginning to leak. The original pipes are thin wall Schedule 10 
and need to be replaced with thicker walled Schedule 40 due to the corrosive salt air environment 


that exists around the garage. The pipes at several floor penetrations have already been replaced 
due to leaks from corrosion. 
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Title: Governmental Center - Replace Generator Controls and Chiller Room Switchgear 
[2002 | 590000 | 
opem mem n 


Description 
Controls for the emergency generator need to be replaced. These controls are no longer being manufactured and 
the system has reached its useful life. Replacement parts must be specially ordered and in many cases custom 
manufactured. This lead time raises the risk of the generator not operating during an electric power emergency. 
The air conditioning electrical switchgear needs to be replaced with a power distribution / VFD system. The 
present switchgear is showing signs of corrosion due to the harsh environment. Replacement parts are time 
consuming to obtain. 


Title: Governmental Center - Overhaul Governmental Center and Garage Fire Pumps 


Description 
The Governmental Center and Parking Garage fire pumps are 20 years old and have never been overhauled. The 
two pumps will require a major overhaul to substantially extend their useful life. 


Amount 

И aca 1 аш a 
E ВАН | тыдын 
LIN. xix 
БО NET 


Hm — — мю. 


00 КМ. с: 
С ШШЕ] EST. л 
Ci E Tek] 
Sete = Ша) 
ELI emus 


|2002 à [| 5000 


Title: States Attorney / Public Defender - Modify AHU Air Flow Control System 


Description 
This project replaces existing adjustable inlet vanes with variable frequency drive (VFD) fan motors. Presently 
the inlet vanes are corroded to the point that they are inoperable and impossible to maintain. VFD’s are much 
more reliable, energy efficient, and save wear on the motors. VFD’s will provide better air flow control and de- 
humidification and improve indoor air quality. 


Title: Governmental Center - Install Building Access Control / Master Security Key System 


Description 

The existing building key system needs to be replaced with an access card entry control and restricted key-way 
master system. The security of the existing system has been compromised in previous years, with master keys 
lost, transferred or duplicated without central control or monitoring. Clerk of Courts and other organizations have 
requested an access control system. The access card entry system will standardize the system for all 
organizations occupying the building. Issue and replacement will be restricted to a designated authority. 


85,000 


Title: Governmental Center Parking Garage - Paint Exterior 

Description 

Exterior painting of the Parking Garage is required to prevent corrosion and structural deterioration and maintain 
the building's appearance. 


Title: Governmental Center - Replace Carpet - Two Phases 


Description 

This project replaces carpet that has reached its useful life. Carpet in most areas is over 15 years old and is worn 

and in poor condition with many stains, frays and loose fibers. Carpet needs to be replaced to provide an 

acceptable, safe and indoor air quality friendly floor surface. Worn and frayed carpet can become a tripping Ба. ма 

hazard and is more difficult to keep clean and hygienic. OEO carpeting is delaminating, buckling, and becoming [996 | | 
ТІС 


a safety issue. Phase I - Floors 3, 4, 7, and OEO. Phase П - Floors 10 and 11. 
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Description 
The existing sealant and wear surface has deteriorated and needs to be replaced. Leaks will damage and weaken 
steel reinforcements in the concrete deck. 


ec cm 
Le. 
ЕС”) ЗЕН НЕН 
емен 


Description 

System includes signs at each garage entrance advising parkers how many spaces are available on each level. 
This is a customer service improvement for the parkers who have a difficult time locating spaces when the garage 
is operating at maximum capacity. It will prevent parkers from wasting time looking for spaces on levels where 
none or few are available and encourage them to proceed directly to levels that have more spaces available. This 
will improve traffic flow throughout the garage as well as save fuel and prevent some accidents. 


Description 

This project is required to maintain proper Indoor Air Quality for the people and equipment in the affected area. 
The existing HVAC system is allowing humidity levels to get too high. This high humidity produces a favorable 
environment for mold and other contaminants to thrive in. The installation of a system to lower the humidity 
level is necessary to prevent future problems associated with indoor air quality. Phase I - Juvenile & floor 9. 
Phase П - Floors 5 & 6. Phase III - Floors 10 & 11. 


Description 

Replace penetrating sealer on garage top floor. The penetrating sealer will be 7 years old and at the end of its 
useful life. Pressure cleaning is required prior to sealer replacement. Maintaining a penetrating sealer on the 
deck is necessary to protect the concrete structure, prevent corrosion and deterioration and reduce future 
maintenance costs. 


Description 

The aluminum soffit must be replaced due to excessive corrosion from the harsh waterfront environment. The 
soffit is no longer strong enough to support the light fixtures on the 122 floor overhang, prompting their removal. 
The soffit will continue to deteriorate to the point where it will fail during a major windstorm. This will allow 
wind and rain to gain access to the interior of the building. 


Description 

Several common hallways and office areas will need painting due to normal wear and tear. This project includes 
the removal of deteriorating wallpaper. Wallpaper on exterior walls is a major contributor to poor indoor air 
quality. 
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2002 
[2003 — à | 565000 


Description 
The seating is at the end of its useful life and needs to be replaced. The anchoring mechanism is fatigued and 
loose due to high traffic usage. The chairs must be replaced to provide structurally sound seating for the high 
traffic environment. 


%6 
Ы 2 Аа 
САСЫ АИИС 
up. x» 


$65.000 


Description 

Install a separate control system for two of the eight public elevators in the criminal section of the Courthouse in 
order for these two elevators to operate independently and serve the upper courtroom floors 9, 10, and 11 only. 
This will reduce the time it takes to get to these floors and reduce customer complaints. 


in “ТЕСЕ 2 
ESTE 


Description 
The two existing chillers are at the end of their useful life. The chillers are struggling to provide enough capacity 
to deliver the appropriate temperature chilled water to maintain proper indoor air quality. The chillers are at the 
point where a major component failure can be expected that would render them inoperative for an extended 
period of time. Refrigerant for these chillers is no longer being manufactured and conversion is not an option due 
to age. New type chillers are much more energy efficient, reliable, and quieter with ozone friendly refrigerant. 


$700,000 


Description 

The original wiring and some conduit need to be replaced. Some of the conduit and supports have corroded due 

to the harsh environment that exists in the garage. Much of the wire is also corroded and not up to the National 

Electric Code. Previous electrical repairs have identified improper color wires and splices within conduit runs 

that were part of the original construction. 006 


MHN 


Total $30.000 


Description 
Install window film for storm protection on State Attorney and Public Defender first floor exterior windows. 
Window film provides continuous protection from damage during windstorms and saves preparation time during 
Emergency Storm conditions. This film also provides protection against illegal entry. 


ТІНІ!) 


с 
= 


Description lom loupe n 
Install window film for storm protection on Governmental Center first floor windows not done on previous ut ПЕГЕЛ | 
contract and storefront windows іп the Parking Garage. Window film provides continuous protection from 004 | $55,000 | 
damage during windstorms and saves preparation time during Emergency Storm conditions. This film also 00 [Test 
provides protection against illegal entry. 006 


pem 77) 
mu. ee 7] 
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oe en | 


Description 2002 
Revenue and access control will be eight years old with a majority of the parts being original. Equipment 

malfunctions can be expected to increase resulting in downtime for the operation and problems for our customers. 

This will replace outdated and obsolete components to insure a smooth operation of the facility. 


Description 

Fans need to be replaced due to corrosion and end of life expectancy. The fans are located in a highly corrosive 
environment due to the salt air from the ocean. These fans are critical to maintaining the environment in the 
stairwells and restrooms. In case of a fire these fans must operate in order to evacuate smoke from the building 
and pressurize the stairwells. 


Title: Judicial Garage - Corrosion Control / Paint Pedestrian Crossover 


Description 
The steel portions of the bridge are beginning to show signs of corrosion in the form of rust streaks on the paint. 
These areas will need to be sand blasted and primed to prevent structural damage. The entire steel structure will 
need painting due to normal wear and corrosion. 


Description 


The entire surface lot outside the garage will need to be re-coated and striped due to normal wear. This coating 
must be applied to maintain a smooth and safe surface for vehicles and pedestrians. 


Description 


Exterior doors require replacement due to corrosion from the harsh environment. The metal doors, jambs, and 
hardware are mostly original and need to be replaced with materials that will not corrode, such as stainless steel 
and composite resins. 


Description 

Doors leading to the courtrooms require minor repairs and complete refinishing. These doors are continuously 
used by the public and bailiffs. The surface of the doors are getting scratched and discolored. This project 
refinishes all the courtroom doors within the same time frame so as to maintain the same appearance on all of the 
doors which is necessary to maintain a professional atmosphere. 
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Title: Courthouse - Paint Office Areas / Judges Chambers Fiscal Year 
Description 00 
These areas require wall paper removal and painting due to abnormal wear. Judges rotate almost annually 


placing above normal wear and tear on wall surfaces. Soe C] 


ota 


Title: Governmental Center - Refurbish Public Restrooms 


Description 00 


Public restrooms are over 20 years old and require renovation to meet new standards in water conservation and БГА Г ЕДЕП 


accessibility. Wood and other materials used in the construction of the restrooms is showing signs of wear due Ey aa 
| $120.00 | 


to high public use. ii) \ 
НЕ 2-ГЕ”! 


Description 

The planter boxes are starting to leak due to normal wear. These boxes require periodic resealing to prevent 
irrigation water from running down the side of the building and staining the existing finish. Water also enters 
the interior of the garage and causes corrosion of steel structural components. Water also causes algae to form 
which poses a slip hazard. 


Description 
The building requires new paint on the exterior due to normal wear. This paint is required to help maintain 
exterior waterproofing as well as keeping the general appearance of the building up to acceptable standards. 


Total 5250,000 


Description 
The air handling units will be 25 years old and beyond their useful life. Replacement of the units is necessary 


to maintain the operational capability of the air-conditioning system as well as the proper indoor air quality. 


Description 


The air handling units will be 16 years old and beyond their useful life. Replacement of the units is necessary 
to maintain the operational capability of the air-conditioning system as well as the proper indoor air quality. 


Total 


E2002 чыш 
СаО аат: ad 
сора атут Ра 
ЕС ИНЕК 
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Description E NN MU c 
Areas require new paint due to normal wear. [203 o o o ЕРЕ 


200 


[2006 $95,000 | 
[207 || 


Description 
This project converts the existing non environmental friendly refrigerant which is no longer produced, to one 
that is available commercially and approved by the EPA. 


Description 
The air handling units will be old and beyond their useful life. Replacement of the units is necessary to 
maintain the operational capability of the air-conditioning system as well as the proper indoor air quality. 


Description 


The buildings will require exterior pressure cleaning to maintain their appearance and minimize exterior mold 
growth and insect infestation. 


Description 

Fans need to be replaced due to corrosion and end of life expectancy. The fans are located in a highly 
corrosive environment due to the salt air from the ocean. These fans are critical to maintaining the 
environment in the stairwells and restrooms. In case of a fire these fans must operate in order to evacuate 
smoke from the building. 


Description 
This project will remove existing hazards from heavily traveled/use areas consisting of rips. Uneven areas, and 
waves through replacement of existing carpet. Existing carpet was patched together six years ago during work 
station replacement and has expired due to heavy wear. Majority of cost is involved in moving existing work 
stations and associated connections to communications, telephone, and data terminals with work required to be 
accomplished on weekends/nights due to customers programs. 
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Title: Lake Worth Tax Collector-Carpet Replacement 
Description 


Existing carpeting has reached its useful life expectancy and showing signs of ageing and deterioration thru out 
the office areas. Indication of wear and tear in high traffic areas are noticeable. 


Description 


Existing carpeting has reached its useful life expectancy and showing signs of ageing and deterioration thru out 
the office areas. Indication of wear and tear in high traffic areas are noticeable. 


Description 
Lighting will be at the end of its useful and efficient life. 


Description 


Install safety brake on hydraulic elevators which have pistons that are buried under the ground and cannot be 
inspected. These pistons can develop leaks over time from chemical reaction with the soil. If they developed a 
leak, the elevator may have an uncontrolled acceleration towards earth. The brake senses any loss of hydraulic 
pressure and stops the elevator from falling. 


Description 


Exterior roll-up doors in the detention salley port and loading dock will require replacement due to corrosion 
from the harsh environment. The metal doors, jambs, and hardware are original and need to be replaced with 
materials that will not corrode, such as stainless steel and composite resins. The motors and other moving 
parts such as chains, sprockets, and bearings will be worn to the point of failure. 


Description 


Install a generator and transfer switch for Channel 20 critical loads. Channel 20 is now broadcasting via their 
own satellite and are required to maintain communications capabilities during critical situations. An 


emergency source of power is required in order for them to stay operational during emergency power 
situations. 


A-70 


PALM BEACH COUNTY CIP & CAPITAL BUDGET 


SMALL PROJECT/CAPITAL MAINTENANCE 


PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


mE EE 
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Description 
The existing fountain is at the end of its useful life and is a safety hazard. It is difficult and costly to maintain 

and it has lost its aesthetic value. It needs to be replaced with a safer and more aesthetic fountain or converted 
to another function.. 


ETC CHUNG: aa 
ИТТЕ ашшы 
ошл || 
| Toat — —— [| 510,000 | 


Total 


Description 

The generator will be over 20 years old and is no longer large enough to provide power to the entire building. 
The size of the replacement unit will be increased to carry the entire building electrical load including the 
building air- conditioning system and all elevators. This would eliminate having to send employees home due 
to lack of air- conditioning during extended power outages. 


Description 

em | The freight elevator currently does not have access to floors 7 and 8 due to existing shell space on these floors. 
This elevator is required to transport any large pieces of equipment to repair the existing air conditioning and 
other systems. This elevator will be required to transport any construction material for building out the shell 
space. 


— 
Description 

Install window film for storm protection on first floor exterior windows. Window film provides continuous 
protection from damage during windstorms and saves preparation time during emergency storm conditions. 
This film also provides protection against illegal entry. 


s| Description 
Areas need to be painted due to normal wear. 


Description 
This project replaces carpet that has reached its useful life. Carpet in most areas will be over 12 years old and 
will be wom and in poor condition with stains, frays and loose fibers. Carpet needs to be replaced to provide 
an acceptable, safe and indoor air quality friendly floor surface. Worn and frayed carpet can become a tripping 
| hazard and is more difficult to keep clean and hygienic. 


| 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


ETTUERRTES ЕЕЕ 
2003 $25.000 
$0 | 


2005 


oig 
200 NONE 
ОА Ж. ОИ Г 7 ссд 
004 


BENE Sew 

2005: „шыч ро зает опа ер. 
50 
000 


2006 [к ТОР 
2007 ERE D. 7 
Съда c-—— dee — TY XEM 


Title Mosquito Control -Exterior Painting 


Description 


Extensive paint peelings, discolorations and fading on the external walls. This project will 
remove paint peelings, re-caulk and repaint all external surfaces. 


Title Delray CAC -Exterior Painting 


Description 


Extensive paint peelings, discolorations and fading on the external walls. This project will 
remove paint peelings, re-caulk and repaint all external surfaces. 


Description 
This project will rebuild and modernize the electrical distribution system, and bring it in 
compliance with established codes. е 


Description 
The sites has deteriorated from age, excessive use, and harsh climatic conditions. There are 
potholes, extensive pavement cracks and general decay of the area's foliage. This program will 
resurface and re stripe the parking areas around the complex. It will significantly improve the 
general appearance of the facility and also preserve and extend the life of the site. 


Title: Countvwide-Various HVAC Replacements 


Description 
Funding is needed for the repair or replacement existing Air conditioning, Dehumidifying, and 
Refrigeration systems located throughout the County. These projects range from replacing duct 
work to replacing the large compressor/condenser systems. These systems are in need of 
attention due to fatigue failure, erosion/corrosion, Indoor Air Quality solutions, Regulatory 
compliance, or excessive exposure to the elements. 


ЕЛІҢЕ ZO 504,000 


2004 5294.000 


2006 207.000 
EIE COM $105,000 


ite eee 

2000 3- DME | 560,000 

Ei ae Ses 260.000 
2005 зет АЙҒА 


Ec MCHNEEEE 2120.000 


Title: _Countywide-Security Facility Access Program 
Description 

This Program is designed to provide for access to County Facilities by authorized staff at any 
time or under any conditions. The Security Facility Access Plan(SFAP) hinges on the use of a 
secure, weather-proof stainless steel box which is controlled by an intelligent lock manufactured 
by Intellikey of Melbourne, FL. This lock has a programmable key which can be set to work 
only at specific dates and times, such as when FMD employees are on call. This prevents the 


use of the key at unauthorized times if the key is lost. 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Description 

The existing fountain is at the end of its useful life and is a safety hazard. It is difficult and costly to maintain and 
it has lost its aesthetic value. It needs to be replaced with a safer and more aesthetic fountain or converted to 
another function.. | 


am 
[2007 || 


Description 

The generator will be over 20 years old and is no longer large enough to provide power to the entire building. 
The size of the replacement unit will be increased to carry the entire building electrical load including the 
building air- conditioning system and all elevators. This would eliminate having to send employees home due to 
lack of air- conditioning during extended power outages. 


Description 

The freight elevator currently does not have access to floors 7 and 8 due to existing shell space on these floors. 
This elevator is required to transport any large pieces of equipment to repair the existing air conditioning and 
other systems. This elevator will be required to transport any construction material for building out the shell 
space. 


Description 
Install window film for storm protection on first floor exterior windows. Window film provides continuous 


же protection from damage during windstorms and saves preparation time during emergency storm conditions. This 
film also provides protection against illegal entry. 


Description 
Areas need to be painted due to normal wear. 


Description 


This project replaces carpet that has reached its useful life. Carpet in most areas will be over 12 years old and 
will be worn and in poor condition with stains, frays and loose fibers. Carpet needs to be replaced to provide an 


acceptable, safe and indoor air quality friendly floor surface. Worn and frayed carpet can become a tripping 
hazard and is more difficult to keep clean and hygienic. 


006 580,000 
85.000 


| $85,000 | 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title: Countywide - Structural Condition Assessment 
2003 $120,000 


This project is for having an outside engineering firm evaluate the structures of County 
buildings and supply information for deficiencies and repairs of the structure, roof, etc. or 
recommend replacement if the cost to repair exceeds the value. Тпе first vear will be the 
Criminal Justice Complex, Gun Club and Stockade, Fairgrounds. 


2004 


[nS m qur wo. YE 


2006 
[ee un up T» MERC 
$120,000 


ouge Ar ai ra 


Title: Countywide-Emergency Generator Replacements 


Description 

This project is for the planned replacement of the County’s emergency generators. These 
systems are old and suffer from decay, obsolescence and require costly maintenance. 
Replacement parts are difficult to obtain, or most of the time unavailable thereby deferring 
planned maintenance beyond the required scheduled time frame. This results in frequent 
downtime and renders the generators inoperable and unreliable in the event of an emergency. 


Title: Countywide-Various Weatherproofing 


Description 
This capitol project proposal is requested to repair cracks, seals and paint exterior walls of 
various County buildings identified as having water intrusion problems or the potential for 
creating indoor air quality problems. Water intrusion through walls and windows during heavy 
rain storms needs to be stopped before water damage becomes excessive. A potential also exists 
for indoor air quality problems to develop if water intrusion is excessive. 


Title: Countywide-Various Energy Conservation Measures 
Description 

These additional funds will provide the needed lighting upgrades and standardization at general 
government facilities which were evaluated as part of the audit prepared by Johnson controls 
but were determined to be not cost effective for performance contract. This program complies 
with the County's “Green lights" goal of retrofitting all County Facilities within a five year 
period as specified in the Memorandum of Understanding with the Federal EPA. 


2002 СИЕ: 71 
2003 $50,000 
$50,000 


Description 
Back flow prevention devices need to be installed on all county facilities to be in compliance 
with state and federal regulations. The back flow preventors eliminate back siphoning of 2004 


chemical into the main potable water supply. The Clean Water Act" requires the installation of | 2005 


back flow prevention devices. 2006 
2007 
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CAPITAL IMPROVEMENT 
PROGRAM 


FACILITIES DESIGN & DEVELOPMENT 


*Public Buildings 
*Land 
*Improvements 


FISCAL YEARS 2002-2007 


) FD 
окто 


LAKE ОКЕЕСНОВЕЕ 


| 


fea | | 


ПРАВ ee or 1 ЕШ 
татымды! 
mE 92—77 1) Boca Raton Кын 
BROWARD COUNTY ~ EE 5 


New Funded Projects 


Projects 


A. Countywide Projects 
. Emergency Response - Hazardous Materials 
2. Facilities Condition Assessment 

3. Land Due Diligence 

4. Renovations Various Facilities 

5. Re-roofing Program 
6 
7 
8 


— 


. Underground Storage Tank Compliance 
. Various Facility Improvements - Constitutional 
. PBSO Substations 
9. PBSO Drug Farm Expansion 
10. PBSO Local Law Enf Training Fac- Water Improvements 
11. PBSO West County Jail A Pod Expansion 
12. PBSO Stockade Expansion Design/Construction 
B. Government Center 
1. Property App Expansion (first floor) 
2. Tishman Demo Package 
C. Judicial f 
1. Courthouse Seventh Floor Build-out 
2. Courthouse Eighth Floor Build-out 
3. Judicial Garage 
4. Public Defender First Floor Expansion 
5. Public Defender Sixth floor Expansion 
D. Airport Center/Building 1/ 2/ 3/ Conversion 
E. Airport Center Design Construction 
F. County Industrial Facility Construction 
G. Four Points HVAC Upgrade 
H. Head Start/Sr Center Lake Worth Corridor Land 
I. Head Start/Sr Center Building Lake Worth Corridor 
J. South County 
1. Tax Collector Admin Renovations 
2. Courthouse Exp-Design/Construction 
3. Courthouse Exp-Parking 
K. South West County Office Building Design/Construction 
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New Funding 


$570,000 
$1,500,000 
$300,000 
$480,000 
2,237,000 
$625,000 
$3,250,000 
$9,390,000 
$90,000 
$100,000 
$750,000 
$20,100,000 


$700,000 
$100,000 


$2,000,000 
$2,500,000 
$5,000,000 
$124,000 
$322,000 
$3,100,000 
$31,460,000 
$23,000,000 
$830,000 
$1,309,000 
$8,410,000 


$370,000 
$15,100,000 
$700,000 
$3,000,000 


$137,416,000 
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SUMMARY ОҒ NEW CAPITAL PROJECTS 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


DEPARTMENT: FACILITIES DEVELOPMENT AND OPERATIONS - PUBLIC BUILDINGS 


—————— ái O Аааа 


Page 


Ref 


A-82 
A-84 
A-86 
A-88 
A-128 
A-128 
A-90 
А-128 
А-92 
А-94 
А-96 
А-98 
А-100 
А-128 
А-128 
A-102 
А-104 
А-106 
А-108 
А-110 
A-112 


FISCAL YEARS 


FUNDING SOURCES 


LOAN/BOND PROCEEDS 
INTEREST & OTHER 

AD VALOREM TAXES 

IMPACT FEES - Public Bldgs/Law Enf 
RESERVES 

CARRYOVER FROM PRIOR YEAR 
BUDGETED REVENUES 


EXPENDITURES 


Airport Center 1/2/3 Conversion 
Airport Center Design/Construction 
Courthouse 7th Floor Build-out 
Courthouse 8th Floor Build-out 

Drug Farm Expansion 

Emrg Hazard Waste Cleanup 2002 
Facilities Condition Assessment 

Four Point HVAC Replacement 

Govt Center Ist Fl Removation 
Headstart/Sr Center Bldg LW Corridor 
Headstart/Sr Center LW Corridor Land 
Industrial Facility Construction 
Judicial Garage - Add 600 Spaces 
Land Due Diligence FY 2002 

Local Law Enf Training Fac-Water Imprv 
PBSO Substation-Delray 

PBSO Substation-Jupiter Farms 

PBSO Substation-SW County 

PBSO Substation-W Boca 

PBSO Substation-W Boynton 

PBSO Substation-West Acreage 


Continued 


2002 


SS —_— -------<5-<- | ———— 2 = 


---- 


31,460 


90 

95 
700 
1,309 
50 
100 


150 
195 


2,825 
325 


2003 


=————Є ————Є— —==————__ Ц 
CÓ m 00 m————— 0 ———— 


8,410 
18,000 
5,000 
50 


175 
175 


1,400 


2006 


Total 
2007 6 Years 


IN THOUSANDS------------——--------------_--___-__-________ 


2004 2005 
5,000 0 
3,280 0 
5,385 960 
2,620 2,620 

0 (1,875) 
16,285 1,705 
1,800 

95 95 
1,500 
830 
5,000 

50 50 
1,300 
1,300 

245 

1 1 


2,500 


95 


50 


1,300 


—— 


2,620 15,720 


21,150 137,416 


3,100 
31,460 
2,000 
2,500 
90 

95 570 
1,500 
830 
700 
8,410 
1,309 
23,000 
5,000 
50 300 
100 
1,475 
1,625 
195 
1,545 
2,825 
1,725 
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SUMMARY ОК CAPITAL PROJECTS 


РАЙ BEACH county 


CAPITAL IMPROVEMENT PROGRAM 


DEPARTMENT: FACILITIES DEVELOPMENT AND OPERATIONS - PUBLIC BUILDINGS 


ee 


FISCAL YEARS 
EXPENDITURES 


Public Defender Ist Fl Expansion 
Public Defendér 6th Fl Expansion 
Reroofing Program 

S Cnty Adm Reno Tax Collector 

S County Courthouse Exp-Design/Const 
S County Courthouse Exp-Parking 
Stockade Expansion Design/Construction 
SW Cnty Office Bldg Construction 

SW Cnty Office Bldg Design 

Tishman Demolition/Parking 
Underground Storage Tank Compliance 
Various Facility Imprs/Const Officr 
Various Facility Renovations 2002 

W County Jail A Pod Expansion 
TOTAL EXPENDITURES 


BUDGETED APPROPRIATIONS 


2002 2003 
124 
322 
791 560 
800 14,300 
700 
200 
100 
125 
750 500 
80 80 


———— D ----- -----м-м-м------ 


40,644 52,692 


2004 2005 
IN THOUSANDS 
85 310 
70 300 
2,800 
125 125 
500 500 
80 80 
750 


16,285 1,705 4,941 21,150 


2006 


191 


100 


2007 


300 


20,000 


Total 
6 Years 


750 
137,416 


Lamas 


Facilities Development & Operations 


Public Buildings - Summary of Capital Projects 


By Funding Source 
Fiscal Year 2002 Budget 


The Facilities Development & Operations Division (FD&O) is responsible for the efficient management and planning of all County 
real property. FD&O's responsibilities include the development and annual update of space requirements for all County 
departments, agencies & constitutional offices and space planning and project management for all County leased facilities. 


Fund 


301 
301 
347 
490 
490 
490 
490 
490 
490 
490 


303 
303 
303 
303 
322 
322 
340 
344 
347 
349 
359 
472 
472 
472 
472 
472 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 
490 


Description 


Land Projects 


ADA Improvement Program 
Unaerground Storage Tanks 
Airport Center Acquisition 

Future Project Land Acquisition 
Headstart/Sr Center LW Corridor 
Land Due Diligence '00 

Land Due Diligence '01 

Land Due Diligence '97 

Land Due Diligence '98 

Land Due Diligence FY 2002 


Total Land 


Improvements and Other Projects 


County Industrial Facility 

PBSO SW County Substation/3018 
PBSO W Boynton Regional Ctr 

S County Maintenance Shop 

Drug Farm Expansion E/F/J/K 
Law Enf Training Fac Water Sys Imp 
Airport Center Building 4 
Supervisor of Elections New Fac 
Airport Center Improvements 

N. County Gov Ctr - Phase II 
Convention Center 

PBSO Building 3 

PBSO Jupiter Farms Substation 
PBSO SW Substation 

PBSO W Boynton Regional Ctr 
PBSO West Acreage Substation 
3323 Belv Expans - Motor Pools 
45th & Australian-Beautification 
Courthouse Patio Screen 
Courthouse Security Barriers 
Emergency Rspns Svs-Haz Matls 
Emrg Hazard Waste Cleanup 2002 
Facilities Management System 
Four Points HVAC Upgrade 

Govt Center 1st Fl Removation 
Judicial Facil Mstr Plan Update 
Judicial Facility Master Plan 

Lake Worth Tax Coll Parking Lot 
PBSO Shtg Rnge-Sansbury Wy Rem 
PBSO W Boynton Regional Ctr 
Property App Expansion-GC 
Public Health Unit Relocation 
Renovations Var Facil FY 2001 
Renovations-Var Facilities '00 
Renovations-Various Fac '97 
Renovations-Various Facilities 


Fund Carry- 


forward 


354 
21 
51 
19 


7 
47 
10 
70 


Ad Loan/Bond Interest 
Valorem Proceeds & Other 
923 386 
50 
973 0 386 
195 
1,100 
90 
100 
31,460 
150 
1,525 
325 
95 
700 
200 
(Continued) 
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800 
195 
1,100 
392 
180 
100 
31,460 
1,391 
123 
6,042 
73,040 
24 
150 
2,317 
1,525 
325 
119 
248 

1 

65 

95 

95 
315 
400 
700 


Facilities Development & Operations 


Public Buildings - Summary of Capital Projects 


Fund Description 
490 Reroofing Program '00 
490 Reroofing Program 2002 
490 Reroofing Program '97 
490 Reroofing Program '98 
490 Reroofing Program '99 
490 Reroofing Program FY 2001 
490 S Cnty Courthouse Expansion 
490 S County Courthouse Pkg 2001-03 
490 Stockade Sanitary Sewer Conv 
490 Tishman Demolition/Parking 
490 Var Fac Improve-Constitutional 
490 Var Facility Imprs/Const Officr 
490 Var Facility Renovations 2002 
490 Various Facil Imp-Constitutional '01 
490 W County Admin-Space Re-Alloc 
491 Airport Center Building 4 
491 Midwestern Services Center 
49] N. County Gov Ctr - Phase II 
490 Public Defender - 1st Floor 


Total Improvements & Other 


Total Land and Improvements Projects 


Funding Recap 
301 CAPITAL OUTLAY 
303 PUD CIVIC SITE CASH OUT 
322 26.08M CJF CMPLTN BDS 94 CTF 
340 30M AIRPORT CENTER OFFICE BLDG 
344 20M SUNSHINE LN 800MZ RADIO 00 
347 10.47M AIRPORT CTR ACQ FUND 
349 22.425M NO COUNTY & PBSO 97 
359 92M CONVENTION CNTR BOND 
472 LAW ENFRC/IMPACT FEES Z-2 
490 PUBLIC BUILDING IMPR FUND 
491 PUBLIC BUILDING IMPACT FEES 

Total 


By Funding Source 
Fiscal Year 2002 Budget 


Ad 
Valorem 


Loan/ 
Bond 
Proceeds 


Interest 


& Other 


Fund 


— OSE 


—— ———к—-———-——— ————— 


——— ———— — o —MMMM————Á 


Ad 
Valorem 


Loan/ 
Bond 
Proceeds 


750 


Interest 


Fund 


------. — M MM 


--------- e LL 


A-81 


cOocccoccococooooc 


| 


Саггу- 
forward 


93.726 


Carry- 
forward 


375 
1,192 
90 

0 
1,391 
174 


132,433 


134,371 


PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 


FY 2002 thru FY 2007 
PROJECT TITLE: Airport Center 1/2/3 Conversion 
DESCRIPTION: 
This project will convert the HVAC systems in buildings 1,2 & 3 to a chilled water system operated from the Central 


Energy Plant being constructed in Building 4. The project also includes the re-flooring of the PZ&B, and Engineering 
Buildings concurrent with space re-allocation and moves when Building 4 is completed. ` 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 1&5 Policy 1.4-b 
шы аш с маты... жанын OU AS CN 
Special Considerations 


——————————————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 2003 5100.000 


Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 2003 $3,000.000 


Equipment 50 50 0 50 
Other project costs 50 50 0 50 
Total Estimated Cost 50 50 2003 $3,100,000 


PROPOSED COMPLETION Month June Year 2003 


OPERATING COSTS: Annualized 
Number of personnel 
Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Airport Center 1 / 2/3 Conversion 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Policy 1.4 а-6 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is necessary as the existing original equipment is past its useful life and would need to be replaced. By 
converting to a chilled water system, the buildings’ environment will have better and more constant control will provide for 
energy savings and a higher reliability. This work as well as the re-flooring needs to be coordinated to take place 
concurrent with the moves and space re-allocation due to the disruption involved. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The proposed funding source for this project is the Airport Center Construction Bond. Due to the magnitude of the project 
and coordination with the construction of the new building, this source is best available. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-83 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Airport Center - Building 4 Construction 
DESCRIPTION: 


This project is for the construction administration & construction of a 160,000 sf. building and 700 car garage. 


PROPOSED SOURCES OF FUNDING: Non-Ad Valorem Revenue Bond 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


——————————M——— 


COST ESTIMATE: 


Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $1,700,000 $1,160,000 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 $30,300,000 0 $0 
Equipment $0 $0 0 $0 
Other project costs — НЕ Й фе. ааыа). 
Total Estimated Cost $1,700,000 $31,460,000 0 50 


PROPOSED COMPLETION Month November Year 2003 


OPERATING COSTS: First Year 


Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Airport Center - Building 4 Construction 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The last increase in office space for general government was in the late 1980's and was required to meet the huge growth 
that occurred during the 1980's. In 1994, the County actually reduced it overall amount of office space for general 
government although growth continued. That reduction in space did not allow for any expansion whatsoever. As the years 
have passed, the needs have backlogged. Even beginning design in FY 2000, construction will not be completed until early 
FY 2004 creating another four years of backlog. Staff hopes to avoid the need to lease space in the interim as; 1) the current 
market can not support the amount of required space and 2) the costs of making interim improvements and lease costs are 
significant. From 1989-1994, the County spent almost 5 million in temporary improvements and lease costs for these 
agencies. The estimate does not include any funding for equipment and system infrastructure, temporary accommodations 
or lease space in the interim. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The first phase funding was from Public Impact Fees with the construction to come from a non- ad valorem bond. 
Revenue from the settlement with FDOT on the condemnation will be used to offset costs. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


Courthouse 7" Floor Build-Out 


PROJECT TITLE: 
DESCRIPTION: 


This project will allow for build-out of the 7" floor of the Main Courthouse for programs and services determined necessa 
by the update to the Judicial Center Master Plan. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


————————————————————————— 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 2003 


$200,000 


Site/Right of Way acquisition 50 50 0 50 
Construction S0 $0 2004 $1,800,000 


Equipment 50 50 0 50 


—7—_—— -Б----- 


Other project costs 50 50 0 50 


Total Estimated Cost 50 50 0 


$2,000,000 


PROPOSED COMPLETION Month December Year 2005 


OPERATING COSTS: First Year 


Number of personnel 


Annualized 


Personal services 
О & M costs 
Total operating costs 50 50 


А-86 


PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Courthouse 7" Floor Build-Out 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Due to population growth, court services will need additional space. This project will build-out the first of the two floors 


my which were left as shellspace. The build-out of the shell space was able to be delayed due to the construction of the Satellite 
Facilities. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


| IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Courthouse 8" Floor Build-Out 


DESCRIPTION: 


This project will build out the 8% floor of the Main Courthouse for programs and services identified in the updated Judicial 
Master Plan. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request Amount 
Design & engineering S0 5200.000 
Site/Right of Way acquisition 50 50 


Construction S0 $2,300,000 
Equipment $0 
Other project costs $0 


Total Estimated Cost 50 


$2,500,000 


PROPOSED COMPLETION Month December Year 2007 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Courthouse 8" Floor Build-Out 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Due to population growth, court services will need additional space. The 8" floor is the final shell space to be constructed 


within the Main Courthouse. The construction of the Satellite Court Facilities have delayed the need for this space from 
2003. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Facilities Condition Assessment 


DESCRIPTION: 
This project provides for consulting services by professional engineers /architect or contractor to perform condition 
assessments on all County Facilities, to provide life-cycle information necessary to financially plan the renewal and 
replacement of the facilities as well as make decisions on expansion, demolition, lease or new construction. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes x No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 1,4&6 Policy 1.4-b 
mcr c De UA We DG OMA M o E 
Special Considerations 

EUECLIWeACT IW XL ыл. Ч Ж Ша во „а йежи 


COST ESTIMATE: Prior FY 2002 Future Funding 


Fundin Request ЕУ, Amount 
Design & engineering S0 S0 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction 50 50 0 50 


Equipment S0 50 2004 $1,500,000 
Other project costs 50 50 0 50 


Total Estimated Cost 50 50 2004 


— 51,500,000 


PROPOSED COMPLETION 


Month December Year 2005 


OPERATING COSTS: First Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 


A-90 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Facilities Condition Assessment 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Policy 1.4 a-6 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-91 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Propertv Appraiser Expansion - 1" Floor, Government Center 


DESCRIPTION: 


This project will provide for the Property Appraiser's occupancy of the Supervisor of Elections Space on the 1" floor of the 
Government Center and the minor changes to the Property Appraiser’s 5" floor space. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 2 
eee 


Special Considerations 


TT ee 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $100,000 $0 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction S0 $700,000 0 S0 


Equipment S0 S0 0 50 
Other project costs 50 50 0 50 


Total Estimated Cost $100,000 $700,000 0 50 


PROPOSED COMPLETION Month October Year 2002 


OPERATING COSTS: First 


. Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 


А-92 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Property Appraiser Expansion - 1" Floor, Government Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


In 1992 the expansion area for the Property Appraiser was allocated to the Clerk of Court precluding any expansion area 
for the Property Appraiser's Office. With the Supervisor of Elections vacating of the 1" floor in early FY *02, the space will 


be available for the Property Appraiser's programs most used by the public. Minor space modifications will be made to the 
5" floor to more efficiently use of the space for the remaining programs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


- A-93 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lake Worth Corridor - Head Start/Senior Center 


DESCRIPTION: 


Project consists of constructing a 25.000 sq. ft. Head Start Center with classroom facility and administrative space for the 
entire Division and a 22,500 sq. ft. Senior Center with Adult Daycare. 


Health & Human Services (HHS) - $2.522,917 
Ad Valorem - $3,022,916 
Community Development Block Grant (CDBG)- $1,022,917 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No x 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4,6 Policy 1.4-b 
„н cis ee eee o li me s ME c 
Special Considerations 


—————————————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Fundin Request FY Amount 
Design & engineering S0 50 2003 


$970,500 


Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 2003 $7,324,000 
Equipment 50 50 2003 $115,000 


Other project costs 50 $0 0 50 


Total Estimated Cost S0 50 0 


$8,409.500 


PROPOSED COMPLETION Month 


October Year 2004 


OPERATING COSTS: First Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


А-94 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lake Worth Corridor - Head Start Center 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Currently there is only one Head Start Center in the area that addresses the need for affordable child care and education. 
The need for infant / toddler care is critical in that there is no early Head Start program servicing children birth through 36 
months old. The construction of this facility will address these and more importantly provide child care services for the 
areas West of 1-95. The waiting list in the Lake Worth area is over 50 for Head Start Services and the County's unified 
waiting list from West Palm Beach to Lake Worth exceeds 468. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Ad Valorem funding will be subsidized by the Health & Human Service (HHS) and Community Development Block Grant 
(CDBG) funds. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-95 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lake Worth Corridor - Community Services Land Acquisition 


DESCRIPTION: 


This project will field the acquisition of approximately 10 acres of land within boundaries described as follows: to the North 
by 10 Avenue North: to the South by the LWDD L-14 Canal; to the East by the LWDD E-4 Canal; to the West by Military 
Trail. A Head Start and Senior Center will be co-located at the site. 


PROPOSED SOURCES OF FUNDING: 


Ad Valorem - $922,352 & U.S. Dept. of Housing & 
Urban Dev. (HUD) - $386,148 


Included in the Comp Plan? 
Managed Growth Tier U/S x R Ex Gl AR 
In High Hazard Area? Yes No x 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4,7 Policy 1.4-b 2 
= N OS 10 ОЬ: Ч НЫНА 
Special Considerations 


——————MMM—— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Fundin Request FY Amount 
Design & engineering 50 50 0 S0 
Site/Right of Way acquisition S0 $1,308,500 0 50 
Construction S0 S0 0 S0 


Equipment 50 50 0 50 


Other project costs S0 50 0 50 
Total Estimated Cost S0 $1,308,500 0 $0 


PROPOSED COMPLETION 


Month January Year 2003 


OPERATING COSTS: First Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 


A-96 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lake Worth Corridor - Communitv Services Land Acquisition 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The County, through the CCRT has implemented the needs and assessments with the residents of the Lake Worth 
Corridor. Family support services was one of these needs as identified. The acquisition of property within the corridor and 
construction of both the Senior and Head Start Center will assist in addressing these needs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad Valorem funding will be subsidized by the U.S. Dept. Housing & Urban Development (HUD) funds. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-97 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: County Industrial Facility 


DESCRIPTION: 


This project is to co-locate and replace existing leased and County-owned space for Fleet Management, Road & Bridge, 

Traffic Operations, Fire Rescue Fleet, Building & Comm., Facilities Dev &op, Communications Service Facility, Graphics, 
BCC Records, Clerk Records, Fixed Assets, Hurricane Supplies, Fac Mgmt & Purchasing Warehouse; as well as any other 
users which are unable to fit at Airport Center Building 4 on a long term basis. 


PROPOSED SOURCES OF FUNDING: Public Bldg Impact Fees & Bond 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4&6 Policy 1.4-b 


Special Considerations 


ee 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $800,000 50 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction S0 S0 2003 $18,000.000 


Equipment S0 $0 0 50 
Other project costs 50 50 2004 $5,000,000 
Total Estimated Cost | $800,000 $0 0 $23,000,000 


PROPOSED COMPLETION Month December Year 2006 


OPERATING COSTS: First Year 


Number of personnel 


Annualized 


Personal services 
О & М costs 
Total operating costs 50 50 


А-98 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Countv Industrial Facilitv 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is necessary to accommodate growth in these program areas, replace unserviceable or outdated buildings, co- 
locate dependent programs and eliminate lease payments in the amount of $500,000 annually. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-99 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


This project is for the design and construction of 2 additional floors in the existing garage, creating 600 additional parking 
spaces in the Judicial Center garage. 


Judicial Garage 600 Space Addition 


Ad Valorem 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.44 4 Policy 1.4-b 
== K——  — ———— 
Special Considerations 


——————————————————————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 2003 


$220,000 


Site/Right of Way acquisition S0 S0 0 50 
Construction S0 50 2003 $4,780,000 


Equipment S0 S0 0 $0 
Other project costs S0 50 0 50 


Total Estimated Cost : S0 S0 0 $5,000,000 


PROPOSED COMPLETION Month December Year 2005 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 
О & M costs 
Total operating costs $0 $0 


A-100 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Judicial Garage 600 Space Addition 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This expansion is required in order to address existing deficiencies in parking capacity as well as to accommodate the build 
mm | out of the Courthouse and SA/PD buildings. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Only funding source available 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-101 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: PBSO/ District 4. Level 2, West Delray 
DESCRIPTION: 


This project is for the design and construction of a 5000 sf Level 2 Community PBSO Substation in the West Delray area. 


PROPOSED SOURCES OF FUNDING: Fund 472-Law Enforcement Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


4 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 


Special Considerations 
T a r ЕНЕН 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 2003 


$175,000 


Site/Right of Way acquisition S0 50 0 50 
Construction 50 50 2004 $1,300,000 
Equipment 50 50 0 50 
Other project costs S0 S0 0 S0 


Total Estimated Cost 50 50 0 


$1,475,000 


PROPOSED COMPLETION Month December Year 2005 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


А-102 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: PBSO/ District 4, Level 2, West Delray 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This will provide a community based law enforcement facility in the rapidly growing West Delray area. The facility will be 
constructed on the County owned property adjacent to Fire Station #42 on Hagen Ranch Road. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The facility is required solely as a result of growth in the West Delray area and therefore, Law Enforcement Impact Fees 
will be used. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


А-103 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: РВ5О/ District 1, Level 2 Jupiter Farms 


DESCRIPTION: 
This project is for the land acquisition, design and construction of a 5000 sf Level 2 Community PBSO Substation in the 
Jupiter Farms area. 


PROPOSED SOURCES OF FUNDING: Fund 472-Law Enforcement Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
ELLE ll a os 
Special Considerations 
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COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 2003 


5175,000 


Site/Right of Way acquisition S0 $150,000 0 S0 
Construction 50 50 2004 $1,300,000 
Equipment S0 S0 0 S0 


Other project costs S0 $0 0 50 


Total Estimated Cost S0 


$150.000 0 $1,475,000 


PROPOSED COMPLETION Month 


December Year 2005 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 


А-104 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: РВ5О/ District 1. Level 2 Jupiter Farms 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN А HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This will provide a community based law enforcement facility in the rapidly growing Jupiter Farms area. The likely 
location for the facility will be within the School Board's Burt Reynolds Ranch property. Regional support will be provided 
from District 1. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The facility is required solely as a result of growth in the J upiter Farms area and therefore, Law Enforcement Impact Fees 
are the appropriate funding source. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-105 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: PBSO Southwest County Substation 


DESCRIPTION: 
This project transfers funding for the construction of a 14,000 sq ft facility to house PBSO in District 7. The Sussman PUD 
was required to provide a 3.72 acre civic site to the County. In lieu of this, the Petitioner requested a cash-out and 
provided the County with 195,300. These funds will be used for the Substation thus requiring less fund from Fund 472 - 
Law Enforcement Impact Fees. 


PROPOSED SOURCES OF FUNDING: Fund 303 Civic Site Cash-out 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
Е 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 5300.000 50 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction $2,100,000 $195,300 0 $0 
Equipment 50 50 0 50 
Other project costs S0 50 0 50 
Total Estimated Cost $2,400,000 $195,300 0 50 


PROPOSED COMPLETION Month March Year 2002 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


А-106 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: PBSO Southwest County Substation 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This substation is a direct result of growth in the Southwest portion of the County and is necessary solely to serve the 
Southwest area, where the Sussman PUD is located. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
This facility is required solely as a result of growth in the Southwest area. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-107 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: РВ5О/ District 7. Level 2, West Boca 


DESCRIPTION: 


This project is for the design and construction of a 5000 sf Level 2 Community PBSO Substation in the West Boca area. 
The site for the facility is adjacent to Fire Station 456 at Logger's Run. 


PROPOSED SOURCES OF FUNDING: Fund 472-Law Enforcement Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No x 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
---------------- 2 


Special Considerations 


—————————————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 2005 $175.000 
Site/Right of Way acquisition 50 50 2005 


570.000 


Construction S0 S0 2006 $1,300,000 
Equipment 50 50 0 50 
Other project costs S0 S0 0 50 
Total Estimated Cost S0 S0 0 $1,545,000 


PROPOSED COMPLETION Month December Year 2005 


OPERATING COSTS: First Year 


Number of personnel 


Annualized 


Personal services 


O & M costs 


Total operating costs 


A-108 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: РВЅО/ District 7, Level 2, West Boca 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This will provide a community based law enforcement facility in the rapidly growing West Boca area. Regional support 
will be provided from District 7 at Stone bridge. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The facility is required solely as a result of growth in the West Boca area and therefore. Law Enforcement Impact Fees will 
be used. The $70,000 land acquisition cost will be paid to Fire Rescue. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-109 


PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 


FY 2002 thru FY 2007 
PROJECT TITLE: PBSO - West Boynton Level 1 Facility 
DESCRIPTION: 


This project includes the design and construction of 10.000 sf. facility to house Regional PBSO Services such as District 
Command, Detective Bureau training and community program space. 


PROPOSED SOURCES OF FUNDING: Fund 472 - Law Enforcement Impact Fees -$1,525,000 
Fund 303 - Civic Site Sales - $1,100,000 


Ad Valorem - $200,000 


Included in the Comp Plan? 
Managed Growth Tier U/S x 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


———————Ó 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 $175,000 0 S0 
Site/Right of Way acquisition S0 $175,000 0 50 
Construction S0 $2,475,000 0 S0 


Equipment S0 50 0 50 
Other project costs 50 50 0 50 


Total Estimated Cost S0 $2,825,000 0 50 


PROPOSED COMPLETION Month October Year 2003 


OPERATING COSTS: Annualized 
Number of personnel 
Personal services 


O & M costs 


Total operating costs 


A-110 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: PBSO - West Bovnton Level 1 Facilitv 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
This is the 4" and final level 1 Regional facility for PBSO. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This substation is a direct result of growth in the West Boynton and West Lantana portions of the County and is necessary 
solely support law enforcement efforts in this region. While the facility is 100% related to new growth approximately 45% 
of the staffing is going to be reassigned from other stations in order to conservatively interpret the impact fee usage 
constraints, no more that 55% of the project budget shall be from impact fees. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-111 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: PBSO / District 1. Level 2 West Acreage 
DESCRIPTION: 


This project is for the land acquisition, design and construction of a 5,000 sf. Level 2 Community PBSO Substation in the 
West Acreage area. 


PROPOSED SOURCES OF FUNDING: Fund 472 - Law Enforcement Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


Т 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 $150,000 0 50 
Site/Right of Way acquisition S0 $175,000 0 50 
Construction 50 50 2003 $1,400,000 


».quipment $0 $0 0 50 


Other project costs $0 S0 0 S0 


Total Estimated Cost . . S0 $325.000 0 $1,400,000 


PROPOSED COMPLETION Month November Year 2002 


OPERATING COSTS: First Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs 50 50 


А-112 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: PBSO / District 1, Level 2 West Acreage 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This will provide a community based law enforcement facility in the rapidly growing West Acreage area. Regional support 
will be provided from District 1. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
The facility is required solely as a result of growth in the West Acreage area. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-113 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Re-roofing Program - Countvwide 


DESCRIPTION: 
This capital project proposal addresses roof replacements for various County facilities as identified by the Facilities 
Management Division. This project is required for the protection of property and persons and the reduction in 
maintenance costs. Locations include:Airport Center 1,2 &3 - $191,000, CJC Stockade Bldgs R,S.T,U.V.W.X & Y - 
5405.000, 429 Park Place - $35,000, Mid County Senior Center - $ 90,000 & Sable Palm Youth Truancy - $70,000. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIM ATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 

Design & engineering 50 50 
Site/Right of Way acquisition S0 50 
Construction S0 S0 
Equipment S0 S0 
Other project costs $1,197,000 $791,000 $1,446.000 
Total Estimated Cost 


$1,197,000 $791,000 $1,446,000 


PROPOSED COMPLETION Month Year On-going 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 


A-114 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Re-roofing Program - Countvwide 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Provides for the renewal and replacement of, and improvement to, existing public infrastructure and physical assets. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
Necessary to maintain level of service. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
AdValorem is the only funding available. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-115 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County Courthouse Expansion 
DESCRIPTION: 
Т 115 project is for the design of a 75,000 sf. expansion to the existing courthouse and renovation of existing facility for 


courtrooms only. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No x 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4,3,5 Policy 1.4-b 


Special Considerations 


ees 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $800,000 2003 $800,000 


Site/Right of Way acquisition $0 50 0 50 
Construction 50 50 2003 $13,500,000 


Equipment 50 50 0 50 


Other project costs S0 S0 0 50 
Total Estimated Cost 50 $800.000 0 $14,300,000 


PROPOSED COMPLETION Month October Year 2003 


OPERATING COSTS: First 


Number of personnel 


Annualized 


Personal services 


O & M costs 


Total operating costs 


A-116 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South Countv Courthouse Expansion 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Yes 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Due to the growth in South County, the existing facility is over utilized and the boundary for cases assigned to the South 
County Courthouse has been relocated to limit cases. If an expansion is not undertaken, the Courthouse will no longer be 
able to serve as a regional facility. This does not include construction administration costs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County Courthouse Expansion - Parking 


DESCRIPTION: 
This project designs and constructs parking on the newly acquired land immediately east of the South County Courthouse. 
This will also be the permanent parking for the expansion and provide parking for on-going operations during 
construction. 


Ad Valorem 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S x 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4,3,5 Policy 1.4-b 2 
es 
Special Considerations 


CC eee CO err а 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 $100,000 0 S0 
Site/Right of Way acquisition S0 S0 0 S0 
Construction S0 $600.000 0 S0 


Equipment S0 $0 0 50 


Other project costs 50 50 0 50 


Total Estimated Cost 50 5700.000 0 50 


PROPOSED COMPLETION 


Month January Year 2003 


OPERATING COSTS: First - Annualized 


Number of personnel 


Personal services 
O & M costs 
Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County Courthouse Expansion - Parking 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Yes 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Due to the growth in South County, the existing facility is over utilized and the boundary for cases assigned to the South 
County Courthouse has been relocated to limit cases. If an expansion is not undertaken, the Courthouse will no longer be 
able to serve as a Regional Facility. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Stockade Expansion - Design and Construction 
DESCRIPTION: 


This project is for the design and construction of an expansion to the Stockade as this is the only property east of 20 mile 
bend with development capacity for additional jail beds. 


PROPOSED SOURCES OF FUNDING: Public Bldg. Impact Fees- Fund 491, Bond 


Included in the Comp Plan? 
Managed Growth Tier U/S x 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 2,4 Policy 1.4-b 


Special Considerations 


———————————————————— NOÄăġO 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 2006 $1,000,000 


Site/Right of Way acquisition 50 50 0 50 
Construction 50 50 2007 $20,000,000 


Equipment 50 50 0 50 


——————————— 


Other project costs S0 S0 0 50 


Total Estimated Cost 50 50 0 


$21,000,000 


PROPOSED COMPLETION Month December Year 2008 


OPERATING COSTS: First Year 


Number of personnel 


Annualized 


Personal services 


O & M costs 


| 


Total operating costs 50 50 


А-120 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Stockade Expansion - Design and Construction 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
Increases in the County's inmate population will result in the need for additional jail beds. The only property in the coastal 
area able to accommodate this expansion is at the Stockade. Existing facilities will not be adequate to accommodate the 


amount of low security offenders. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
A project this large must be funded by bond proceeds. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


А-121 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South West County Office Building 


DESCRIPTION: 


This 10,000 sf. building will be occupied by PZ&B, and the Property Appraiser, and is necessary due to the growth in the 
West Boca, West Delray and West Boynton area. The building will be located at Clint Moore and 441 adjacent to the new 
Sheriff's substation. 


PROPOSED SOURCES OF FUNDING: Public Bldg. Impact Fees & 50% PZ&B 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 2.4 Policy 1.4-b 


Special Considerations 


---------------------- - OO 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 2003 


$200,000 


Site/Right of Way acquisition 50 50 0 S0 
Construction S0 S0 2004 $1,800,000 


Equipment 50 50 0 50 


——————————— 


Other project costs 50 50 0 50 


Total Estimated Cost f $0 50 0 


$2,000,000 


PROPOSED COMPLETION Month December Year 2005 


OPERATING COSTS: First Year 


^umber of personnel 


Annualized 


Fersonal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South West County Office Building 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The growth in the West Boca, Delray and Boynton areas have made it necessary to provide development related services in 
this area. Approximately 5,000 sf. for the each of the tenants and an office for the District Commissioner. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This building is directly related to the high growth in the SW County area, thus qualifying for the use of Public Impact Fee 
funds for the portion of the building for the Property Appraiser. PZ&B will occupy and fund half of the building space. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


DESCRIPTION: 


Occasionally facility modifications are requested from Constitutional Officers or State Agencies in order to facilitate their 
operations. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 
n TUMOILAMELIOCO OA V————— E RN 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition S0 S0 0 50 
Construction S0 $750,000 2003 $500,000 


Equipment $0 50 0 50 


Other project costs S0 S0 0 S0 


Total Estimated Cost  . 50 $750,000 0 $500,000 


PROPOSED COMPLETION Month 


October Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Various Facility Improvements Constitutional/State Agencies 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


FD&O gets requests from Constitutional Officers/State Agencies to perform facility modifications to facilitate their 
operations. These requests have no funding source in the County's budget. With the establishment of this budget line, it 
will allow necessary funding to proceed with the requests which will be reimbursed from the requesting agencies operating 
budgets. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Commitment letter from the Sheriff. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: West County Jail A Pod Expansion 


DESCRIPTION: 


This project builds out "A Pod" within the West County Jail which was left as shell space during construction. This 
includes plumbing, electrical fixtures and inmate fixed furniture in the pod, laundry and kitchen equipment. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 


Managed Growth Tier U/S R Ex Gl AR 
OR 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
a И 
Special Considerations 

== шш S 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 S0 
Site/Right of Way acquisition S0 S0 0 50 
Construction 50 50 2004 $50,000 


Equipment S0 S0 2004 $700,000 
Other project costs $0 $0 0 50 
Total Estimated Cost 50 50 0 $750,000 


PROPOSED COMPLETION 


Month December Year 2005 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 
О & M costs 
Total operating costs $0 $0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: West Countv Jail A Pod Expansion 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Due to the expanding prison population, this pod is necessary to keep up with the demand for beds. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Only funding source available. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 


FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title: Drug Farm Expansion 
Description $90.000 
This project provides for the expansion of the Drug Farm by relocating the program 2003 GNE гъ: Хас 


from Building F to J/K, renovations of Building E for program and classroom space ИЙЕ 752 [m ee | 


and the creation of a parade grounds and visitor parking on the 9 acres west of the 
Stockade. The project also includes Ше reconfiguration of the perimeter fence. This 
project is to be funded from Fund 322 - Criminal Justice Facilities Bond Issue. 


Title: FD&O Land Acquisition 


Description 


This project provides for the payment of land acquisition and pre-design due diligence 
costs associated with PREM property transactions which are not otherwise in the CIP. 


$90.000 


$50.000 


Description 


This will provide for the upgrade of the chillers and cooling towers being installed 
with the Supervisor of Elections Facility to accommodate the conversion of the 
existing Four Points facility from the above ceiling residential units to a chilled water 
system in FY “04 when the building is partially occupied. 


Title: Emergency Hazardous Waste Clean-up 


Description 


This project is to retain the services of an emergency contractor to provide immediate 
response to emergency situations or short term mitigation involving oil and its 
derivatives, hazardous substances, hazardous wastes, bio-hazardous wastes, 
abandoned containers or any unknown material suspected of containing the above 
which poses an environmental concern for property of Palm Beach County. 


Description 


This project provides for the upgrading of the water system to meet demand and 
treatment requirements and reduce on-going maintenance costs due to testing, 
monitoring and equipment deterioration. This project is to be funded from Fund 322 - 
Criminal Justice Facilities Bond Issue. 


Description 

This project is for the build-out of shell space adjacent to the Public Defender lobby 
for Client Assistance Division. The location adjacent to the lobby will serve this 
function well and reduce traffic to the upper floors. In addition, the space vacated by 
this function will be used for attorneys that have been added to the Public Defender’s 
complement. 
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PALM BEACH COUNTY СТР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


This project builds-out the 6" floor shell in the SA/PD building to relocate the 

expanded Juvenile Division and allow for the expansion of two other expanding 2004 

County Court divisions into the space currently occupied by Juvenile. The shell space 
would accommodate 12 offices, four secretarial spaces and a waiting area for 

guardians/parents. 


This project is for the miscellaneous minor renovations to County facilities which are 
necessary to maximize the utilization of space in response to changing needs, 
relocation of employees, lease expirations, addition of equipment or various other |2051 80.000 
i 


аю | 
This project renovates Ше space currently occupied by Ше Property Appraiser at 501 з  _ г NM! 
South Congress and expands the Tax Collector's Office into that space to be better |2004 —ć | 5700001 
able to handle peak public traffic, additional growth and employee overcrowding. 


с ж i 
шш acta 
370,000 


Description 
This project provides for the demolition of the Tishman Building after the expiration 


of the Historic Society lease and the reconstruction of the property for parking, 
landscape and signage. 


This project fulfills storage tank compliance requirements of the Florida 
Administrative Code Chapters 62-761 and 62-762. The project includes funds used 


to assist non-enterprise County departments with upgrades to meet or maintain state 
and federal regulations. 
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А-130 


CAPITAL IMPROVEMENT 
PROGRAM 


PUBLIC SAFETY DEPARTMENT 


*Emergency Management 
* Animal Care & Control 
*Youth Affairs 
*Consumer Affairs 
* Victim Services 


FISCAL YEARS 2002-2007 


| qe Board of County Commissioners 


Ne’ Public Safe 


MARTIN COUNTY 


Leat ZN 


D 


| 


[мше ШЕНІ 
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МАР LEGEND 


New Funded Projects 


Projects 


Animal Care & Control - Cooler 

Public Safety - Hilton Complex Move 

Public Safety - Department Automation 

Emergency Management Services - E 911 Program Capital 
Youth Affairs - South Highridge Center 

Animal Care and Control - Pahokee Animal Shelter 


А-133 


New Funding 


$30,000 
$50,000 
$300,000 
$3,750,000 
$2,000,000 
$1,000,000 


$7,130,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: PUBLIC SAFETY 


Total 


FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
LM RS ----- WO O Years 
FUNDINGSOURCES СЫ̇ “ы IN THOUSANDS-------------------------------------------------------------- 
LOAN PROCEEDS 0 
INTEREST & OTHER 750 3,000 3,750 
AD VALOREM TAXES 80 200 700 550 150 1,700 3,380 
GRANTS 0 
FROM RESERVES 0 

f 0 
BUDGETED REVENUES 830 200 700 550 3,150 1,700 7,130 


Раре EXPENDITURES 
Ref 


А-142 Animal Care Body Cooler 30 30 
A-142 Hilton Complex Move 50 50 
A-136 Pahokee Animal Shelter 100 650 250 1,000 
A-142 Public Safety Department Automation 50 50 50 50 50 50 300 
A-138 Pub Safety E911 Program Capital 750 3,000 3,750 
А-140 Youth Affairs So Co Highridge Center 250 100 1,650 2,000 
0 

TOTAL EXPENDITURES : 830 200 700 550 3,150 1,700 7,130 

BUDGETED APPROPRIATIONS 830 200 700 550 3,150 1,700 7,130 


The Public Safety Department is comprised of the followin 


Services, 


a separate department. The Medical Examiners capital budget wil 


Public Safety Department 
Summary of Capital Projects 


By Funding Source 


Fiscal Year 2002 Budget 


Examiner has no new capital funding this year. 


The Disaster Radar System-93 and the Public Safety Disaster Systems are the major projects continued in the FY 


g divisions: Animal Care and Control, Consumer Affairs, Victim 
Emergency Management, Emergency Medical Services, 


and Youth Affairs. In FY 2001 the Medical Examiners Office became 


The E-911 System Improvement is a major new project this fiscal year. 


Fund 


301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
301 
322 
490 


301 
322 
490 


Description 


Disaster Radar System-93 

Disaster Systems-Public Safety 
Victim Services Automation 
Highridge Drainage & Security 
Youth Affairs Automation 

Animal C&C Kennel Reflooring 
Public Safety DP Equipment 2001 
Public Safety Automation 

E.O.C. Move 

Medical Examiner Move 

Animal Care & Control Body Cooler 
E911 System Improvements CAP 
Medical Examiner Office Expansion 
Medical Examiner Office Expansion 


Total Public Safety 


Funding Recap 


CAPITAL OUTLAY 

26.08M CJF COMPLTN BDS 94 CTF 
PUBLIC BUILDING IMPR FUND 
Total 


Ad 


Valorem 


50 


30 


80 


A-135 


Interest 


& Other 


750 


750 


Interest 


-8 Other 


750 
0 
0 
750 


Fund Саггу- 
Reserves 


126 
431 
33 
20 
15 
40 
1 

0 
98 
16 


Fund Carry- 
Reserves 


780 
28 
0.5 
809 


forward 


forward 


| continue to be shown here until completion. The Medical 


2002 budget. 


Total 
Budget 


126 
431 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Replace Pahokee Animal Care Shelter 
DESCRIPTION: 


This project will construct a new animal shelter to replace the existing facility. The existing facility is over 20 years old and 
has outlived its useful life. It was a barn converted into a kennel. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 6 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


——————————————————————— 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 2003 


$100,000 


Site/Right of Way acquisition S0 50 0 $0 
Construction 50 50 2004 $650,000 


Equipment 50 50 2005 $250,000 
Other project costs S0 S0 0 50 


Total Estimated Cost S0 50 


$1,000,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


| 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Replace Pahokee Animal Care Shelter 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project will provide for the replacement of, and improvement to, the existing satellite animal shelter in the 
Pahokee/Glades area. The facility is over 20 years old and in need of replacement. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Policy 1.42: The facility is over 20 years old and is in need of replacement. 


Policy 1.4b: The facility is required to maintain the level of service offered to the Glades area by Animal Care and Control. 
The facility is a converted barn and has outlived its useful life. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Ad Valorem taxing is the only funding available. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: E911 Program Capital 


DESCRIPTION: 


This project will be used to maintain and improve the 9-1-1 system. F. S. Chapter 365 requires counties to establish a 
capital program for the carry-forward funds being used toward the system improvements. These funds are collected from 
fees paid by telephone and cell-phone users and will be used by local governmental public safety answering points to 
upgrade their 9-1-1 svstems. 


PROPOSED SOURCES OF FUNDING: E 9-1-1 Program Fee / Non-Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S NA 


In High Hazard Area? Yes No NA 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


————————————— 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 0 50 
Site/Right of Way acquisition S0 50 0 50 


Construction 


Equipment $250,000 $750,000 2006 


$3,000,000 
Other project costs 50 50 0 50 


Total Estimated Cost 5250,000 $750,000 


$3,000,000 


PROPOSED COMPLETION Month 


September Year 2006 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


| 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: E911 Program Capital 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
This project is not a part of the comprehensive plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
Policy 1.42: This project will maintain the Е 9-1-1 system. 


Policy 1.4b: This project is an essential public safety program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This is a fee based program as identified in F. S. Chapter 365. Funds may only be used to support, maintain, and 
improve the County's E 9-1-1 System. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


This project proposes to construct a "Highridge" Family Center in the South county area. A waiting list of children exists 
for the current Highridge facility to fill another facility. 


South County "Highridge" Center 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 4 


Іп Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
кес AK CLTC TN 
Special Considerations 


———————M —— —À 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 2006 
Site/Right of Way acquisition S0 S0 2005 


$100,000 


$250,000 


Construction S0 50 2007 $1,650,000 
Equipment 50 50 2008 $500,000 


Other project costs $0 50 0 50 


Total Estimated Cost 50 50 


— — — 82,500,000 


PROPOSED COMPLETION Month 


December Year 2008 


OPERATING COSTS: First Year Annualized 


Number of personnel 30 30 
Personal services $1,500,000 $1,500,000 


O & M costs $150,000 $150,000 
Total operating costs $1,650,000 


$1,650,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County *Highridge" Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project provides a second residential facility for those children *at risk" of entering the juvenile justice system. The 
existing facility has children on a waiting list for service. This facility would house up to 36 children. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Policy 1.4a: This project maintains the level of service provided by Highridge as new growth has occurs. 


Policy 1.4b: This project enhances the desirability of the County as a place to live. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Ad valorem taxing is the only source of funds available for the project. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-141 


PALM BEACH COUNTY СЇР & CAPITAL BUDGET 


FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title Animal Care Воду Cooler 


Description 

Replacement of the walk-in cooler used to store the remains of animals awaiting cremation. 
The cooler has been examined by Facilities and found to be deteriorating and repair would not 
be cost-effective. 


[Fiscal Year | Amount | 
Ez ЖЕНЕ НИЕТТІ 

2003 

2004 

2005 
[ИЕ 9er ч 
020070 92. caa 
ECCE ED 


Amount 
50,000 
ӨН 512% 
[204 |) 50000) 
ЖИЕ” 28 рн. | 


006 0.000 
50.000 


300.000 


Title Hilton Complex Move Amount 
Description 
2003 50,000 


30.000 


Title Public Safety Department Automation 


Description 

This budget is used for the continuing replacement of various computer equipment which has 
become obsolete due to changes in technology, upgrades in software and operating systems, or 
repair is more costly than replacement. Such items include desktops, laptops, servers, printers, 
hubs, etc. Due to Departmental efficiencies, the annual cost has been reduced from $75,000 per 
year to $50,000 per year. 


The Division of Consumer Affairs, Youth Service Bureau of the Youth Affairs Division, and 
potentially the Crisis Unit of Victim Services Division are slated to move from Four Points to 
the new Hilton Complex facility, to be completed in 2003. The estimated cost to move includes 
required furniture, fixtures, and equipment. 


N 
© 
о 
л 


50,000 


Fiscal Year 
2002 
2003 
2004 
2005 
2006 
2007 
Total 


Amount 


Description 


Description 


Fiscal Year 
2002 
2003 
2004 
2005 
2006 
2007 
Total 


ЕТ"? ааа E] 
Description 2002 


2003 [Б aite ADEM 
ЕЕ „ЖОЕ per 


Amount 


2005 
2006 
eT 7 | 


Total 


A-142 


CAPITAL IMPROVEMENT 
PROGRAM 


INFORMATION SYSTEMS SERVICES 


* Applications Development 
*Project Management 
* Consulting Services 
*User Training 


FISCAL YEARS 2002-2007 


Board of County Commissioners 
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МАР LEGEND 


New Funded Projects 


Projects New Funding 


А. General Government Projects (Countywide) $49,022,000 
B. PZ&B Automation $9,975,000 


$58,997,000 


A-145 


991-У 


À 2842153 ағіміі іі) YUL 14 1 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: INFORMATION SYSTEM SERVICES 


Total 


FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
2003 5Д4 205 06 270 Уеагз. 

FUNDING SOURCES IN THOUSANDS-—-—-————— ци 

COUNTY BONDS 

INTEREST & OTHER 1,751 1,800 1,800 1,800 7,151 

AD VALOREM TAXES 7,542 14,205 7,878 14,523 5.967 1,732 51,846 

IMPACT FEES 

FROM RESERVES 

BUDGETED REVENUES 9.293 16,005 9,678 16,323 5.967 1,732 58,997 


з ае es OE 


Раре EXPENDITURES 


Ref 

A-148 CIVIS Computer System 1,566 1,566 
A-150 CIVIS Computer Equipment 158 158 
A-152 CIVIS Electronic Filing 1,029 2,678 1,241 1,264 6,211 
А-154 CIVIS Electronic Filing Equipment 1,000 250 125 1,375 
A-156 CJIS Computer System (1,566) 9,151 4,430 1,732 13,747 
A-158 CJIS/CIVIS Computer Equipment 1,133 48 1,181 
A-180 Cubicle Replacement 4th FI 160 | 160 
А-160 Enterprise Control Center 500 0 500 
A-162 GIS Computer System 425 400 825 
A-164 ISS-New Technology 319 437 98 854 
A-166 Jail Management Project 6,468 1,289 7,751 
A-168 Jail Management Equipment 1,443 45 1,488 
А-170 Network Fiber Redundancy Install 900 900 1,800 
A-172 Network Operations Center 500 500 
A-180 New Technology - RR&I 588 562 660 690 2,500 
A-180 PBC WEB Site Support & Maint 225 225 
А-174 PZ&B Net Enterprise Works 2,451 2,508 2,508 2,508 9,975 
А-180 Video Distribution 200 150 100 100 550 
A-176 Voice Infrastructure Support 200 250 150 100 700 
A-178 WAN Information Highway 1,800 1,150 600 600 100 4,250 
A-180 Wan/Network Capital Maintenance 800 550 550 550 2,450 
A-180 WEB Enterprise Projects 225 225 

TOTAL EXPENDITURES 9,293 16,005 9,678 16,323 5,967 1,732 58,997 

BUDGETED APPROPRIATIONS 9,293 16,005 9,678 16,323 5,967 1,732 58,997 


SO г — Cs ----- 


Information System Services 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The Information System Services Department is responsible for the County's data processing functions and serves not only 
BCC Departments but also the needs of the Constitutional Officers. 


Major projects under development include a Criminal Justice system and Civil Justice for the Clerk of the Courts as well 
solving the County's year 2000 processing problems. 


A-147 


Ad Interest Fund Carry- 
Fund Description Valorem & Other Reserves forward 
ISS Projects 
333 Criminal Justice Computer Equip. 381 
301 Criminal Justice Computer System 4,223 
301 CJIS/CIVIS Computer Equip 1,102 
301 CIVISComputer Equip 109 
301 CIVIS Electronic Filing System 202 
301 Civil Justice Computer System 1,684 
301 Cty Website Support/Maint 2002 225 0 
301 Enterprise Control Center 500 608 
301 GIS Computer System 425 1,813 
301 HRMS Evaluation/Upgrade 2001 479 
301 ISS 4th Fl Cubicle Replacement 160 0 
301 LGFS Enhancements 2001 221 
301 New Technology 351 
301 New Technology 2001 389 
301 New Technology 2002 319 0 
301 New Technology RR&I 444 
301 New Technology RR&I-2001 405 
301 New Technology RR&I 2002 588 0 
301 Network Capital Maintenance 6 
301 Network OPS Ctr Phase I 2002 500 0 
301 Oracle Lic for PR/HRMS 170 
301 PZ&B Automation 700 1,751 2,168 
301 Video Conferencing & Distribution 200 0 
301 Voice Infrastruct 2002 200 0 
301 Wan/Information Highway 58 
301 Wan/Information Highway-2001 1,190 
301 Wan/Information Highway 2002 1,800 0 
301 Wan/Network Capital Maint.-2001 335 
301 Wan/Network Fiber Redun 2002 900 0 
301 Wan Network Cap. Maint 2002 800 0 
301 Web Enterprise Projects 66 
301 Web Enterprise Projects 2002 225 0 
Total ISS Projects 7.542 1.751 16.405 
Funding Recap 
Ad Interest Fund Carry- 
Valorem & Other Reserves forward 
301 CAPITAL OUTLAY 7,542 1,751 0 16,024 
333 9.375M NON AD VALOREM '95 REV 0 0 0 381 
Total 7.542 1,751 0 16,405 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


The Civil Information System is a multi-year capital improvement program to develop and implement a Civil Court 
Information System (CIVIS). CIVIS is to provide County agencies and local Florida Bar members with the ability to share 
common civil case information. 


CIVIS Computer Svstem 


The project scope includes completion of Phase I and II as currently contracted as well as expanding to add the upgrade of 
the new system software to version 5, (currently version 3) and the addition of the Courtroom Manager software. The - 


CIVIS Project will receive funds from the CJIS Project (1.566M) for FY 2002. 


PROPOSED SOURCES OF FUNDING: 


Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
—————A а AR es 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request Amount 
Design & engineering S0 S0 S0 
Site/Right of Way acquisition S0 S0 50 


Construction 


Equipment 


Other project costs $11,195,368 $1,566,000 
Total Estimated Cost $11,195,368 $1,566,000 $0 


PROPOSED COMPLETION 


Month 


September Year 2003 


OPERATING COSTS: First Year ^ Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


А-148 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CIVIS Computer Svstem 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The CIVIS Computer System project will integrate the workload of the State Attorney, Public Defender, Sheriff, Clerk of 
Courts and others. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


АП County agencies and customers will benefit from higher productivity as a result of automated work flows, improved 
reporting systems, reduction of redundant data and increased information access. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


А-149 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 
The Capital Project requests funding for the acquisition of hardware and software to be used specifically for the 


Civil Computer System (CIVIS / Juvenile) projects. This project will use funds existing in the CJIS/CIVIS Equipment 
account (M011) until exhausted. 


CIVIS Computer Equipment 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
—————— э —— oO 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 


OC ы 


Special Considerations 


—————————————————————————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 0 S0 


Equipment $3,035,491 $0 2003 $157,790 
Other project costs $0 50 0 50 
Total Estimated Cost $3,035,491 50 0 $157,790 


PROPOSED COMPLETION 


Month September Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs S0 50 


А-150 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CIVIS Computer Equipment 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The CIVIS / Juvenile computer projects are of the highest priority within the County and specifically in the Justice 
Information Systems area. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Court systems projects provide benefits County wide, therefore justifying the use of Ad Valorem funding. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-151 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


The CIVIS Electronic Filing Project is an enhancement to the CIVIS system which will provide the ability 
to file paperwork electronically and automatically update the CIVIS system. 


CIVIS Electronic Filing 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 5 Policy 1.4-b 
аа 


Special Considerations 


——————————————————————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction S0 S0 0 S0 


Equipment 50 50 0 50 
Other project costs $202.000 S0 2003 $6,211,476 


Total Estimated Cost $202,000 S0 0 $6,211,476 


?ROPOSED COMPLETION Month 


September Year 2004 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


А-152 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CIVIS Electronic Filing 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The CIVIS Electronic Filing System will provide the Courts with a means to improve the management of the increasing 


number of paper documents in their operations as well as reduce costs, which is an important component of the 
modernization of the Courts System. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Court systems projects provide benefits County wide, therefore justifying the use of Ad Valorem funding. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-153 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CIVIS Electronic Filing, Equipment 


DESCRIPTION: 
The CIVIS Electronic Filing Project is an enhancement to the CIVIS system which will provide the ability to file 
paperwork electronically and automatically update the CIVIS system. This project will provide the funding for the 
equipment required specifically for this project. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 
Heese 


Managed Growth Tier U/S X R Ex СІ АК 
я 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


SS St. 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction S0 S0 0 S0 


Equipment S0 S0 2004 $1,375,000 
Other project costs 50 50 0 50 
Total Estimated Cost S0 S0 0 $1,375,000 


PROPOSED COMPLETION Month September Year 2004 


OPERATING COSTS: First Year 


Number of personnel 


- ~ Annualized 


Personal services 


О & M costs 


Total operating costs 


A-154 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CIVIS Electronic Filing. Equipment 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The CIVIS Electronic Filing System will provide the Courts with a means to improve the management of the increasing 
number of paper documents in their operations as well as reduce costs, which is an important components of the 
modernization of the Courts System. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Court systems projects provide benefits County wide, therefore justifying the use of Ad Valorem funding. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-155 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


This multi-year Capital project funds the development and implementation of a Criminal Justice Information system 
(Court Management System) to replace the current criminal justice system. The CJIS Computer system project is currently 


on hold. A portion of the current fund balance in the CJIS project will be used to finish the CIVIS project (1.566M in FY 
2002) p proj а 


02). Future replenishment of funds to this project will be required. 


CJIS Computer Svstem 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
| — —— ——  — — — 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 5 Policy 1.4-b 
— —— ооо 
Special Considerations 


——————————Ó——— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 50 
Site/Right of Way acquisition S0 S0 0 50 
Construction 50 50 0 50 
Equipment 50 50 0 50 
Other project costs $10,749,814 ($1,566,000) 2005 $15,312,826 
Total Estimated Cost $10,749.814 ($1,566,000) 0 $15,312,826 


PROPOSED COMPLETION Month September Year 2007 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 
О &М costs 
Total operating costs S0 S0 


A-156 


PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CJIS Computer Svstem 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


ES шы 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
Jn CJIS Computer System project is currently on hold. 


J 
1 


1 JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
he CJIS Computer System project is currently on hold. 


1 


IS ADDITIONAL DOCUMENTATION ATTACHED? No 


A-157 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CJIS/CIVIS Computer Equipment 


DESCRIPTION: 


This capital budget project was established for the acquisition of hardware and software to be employed in the 
CJIS/CIVIS project. In FY 2001, a project for the acquisition of the computer equipment specifically for the CIVIS 
project was established (capital organization M026). The CJIS project is currently on hold and funds for that project 
will not be requested until the project is re-established. The remaining funds in this project will be used exclusively for 
CIVIS activities until exhausted. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
ш.а... ы: Ақ 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


sesh 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 0 S0 


Equipment $6,293,462 $0 2005 $1,180,700 
Other project costs 50 50 0 50 
Total Estimated Cost $6,293,462 $0 0 $1,180,700 


PROPOSED COMPLETION 


Month September Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs $0 $0 


A-158 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CJIS/CIVIS Computer Equipment 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
The CJIS computer project is currently on hold. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
7” | The CJIS computer project is currently on hold. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-159 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 


FY 2002 thru FY 2007 


PROJECT TITLE: Enterprise Control Center 
DESCRIPTION: 


Reconfiguring and rehabilitating the physical environment of the Enterprise Control Center (computer room) to 
accommodate additional computing equipment (servers, network equipment, etc.) to better meet current and future needs. 
The functional structure of this area is now seventeen years old and many systems are in need repair and/or replacement. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 
Included in the Comp Plan? Yes No X 

—_—-—_———=.....— 
Managed Growth Tier U/S X R Ex СІ АК 

S$ SE А ,«. 

Іп High Hazard Area? Yes No X 

- << --2-- 5 ци 
In Revitalization/Redevelopment Overlay? Yes No X 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 2 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 50 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 0 S0 


Equipment S0 50 0 50 


Other project costs 


о 
gn 
© 


$615,000 $500,000 


Total Estimated Cost 


© 
on 
© 


$615,000 $500,000 


PROPOSED COMPLETION Month September Year 2003 


OPERATING COSTS: First Year - Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs $0 $0 
NONE ХХ. 


A-160 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Enterprise Control Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project will provide for the restructure of the physical areas used by several ISS Sections: Mainframe, Solution Center 
and Server Administration. This rehabilitation is scheduled for at least two (2) phases: (1) - redesign and re-engineering of 
the existing areas and (2) the actual construction process. Phase 1 is underway at the current time. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Enterprise Control Center is the physical location of many Countywide computing functional systems. Ad Valorem 
taxes are therefore the appropriate source of funds for this project. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-161 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: GIS Project 


DESCRIPTION: 
Purchase, installation and development of a Geographic Information System. The system will include a multi-feature 
common base map (geodetic control. digital ortho photography, parcel and planimetric maps), technology, and an 
operational data model (ODM) to access enterprise data for disaster preparedness and to serve governmental agencies and 
the public. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
—————— 9 ам 2 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


А 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering S0 $0 0 50 
Site/Right of Way acquisition S0 50 0 50 
Construction S0 50 0 50 


Equipment S0 S0 0 S0 


Other project costs $4,997.208 $425,000 2003 $400,000 
Total Estimated Cost $4,997.208 $425.000 0 $400,000 


PROPOSED COMPLETION Month September Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


А-162 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: GIS Project 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The Enterprise GIS program will provide countywide access to geographical (location based) information. All County and 
municipal agencies connected to the County WAN (Wide Area Network) will have access to Enterprise GIS data sets. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad Valorem is the primary source of funding for this capital project, but the County has benefitted from partnerships with 
Constitutional Officers and municipalities. Wherever a partnership or cost sharing relationship can be created to the 
mutual benefit of both parties, it will be utilized. As an example, the cost of digital aerial maps of land in the incorporated 
areas may support a partnership between Palm Beach County and the municipality. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


A-163 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: ISS New Technologv 


DESCRIPTION: 


Purchase and continued deployment of new applications and equipment for the mainframe, client/server and WEB 
environments. Funding includes expansion of hardware and software for both the distributed client servers, WEB servers 
and the mainframe server. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
E a д А _ 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 5 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


es 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 50 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction 50 50 0 50 


Equipment $5,634,329 $319.000 2003 


Other project costs $0 S0 0 S0 


————— 


Total Estimated Cost $5,634,329 $319,000 0 


$534,500 


PROPOSED COMPLETION Month 


September Year 2005 


OPERATING COSTS: First Year " Annualized 


Number of personnel 
Personal services 


О & М costs 


Total operating costs 50 50 


А-164 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: Р 155 Хеу Тесһпо1ору 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is on-going. Requirements for new servers are driven by the technical requirements of the approved 
Departmental budgets for new or re-designed applications which run on those servers. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad Valorem taxes are justified due to the Countywide nature of the use of the servers in the County. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


А-165 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 
The Jail Management System is the first phase of the Criminal Justice Information System which will allow Criminal data 
to be entered into the system at its source and shared with the Criminal Justice community to include local, state and 
federal authorities. The system includes the arrest and booking of inmates, the management of inmates in the jail and 
Warrant management. 


Jail Management Project 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
———————————X CCAR 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


——————————MM— —— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 0 50 
Site/Right of Way acquisition S0 50 0 50 
Construction S0 $0 0 50 
Equipment S0 S0 0 50 
Other project costs $0 $0 2003 $7,756,967 
Total Estimated Cost S0 50 0 $7,756,967 


PROPOSED COMPLETION Month 


September Year 2004 


OPERATING COSTS: First Year 


Number of personnel 


Annualized 


Personal services 


O & M costs 


| 
| 


Total operating costs 


A-166 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jail Management Project 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This system has been identified as a component of the Justice Information System and will provide better integration of the 
information between the Sheriff's Office Jail Operations and the Courts System. The project is important to the 
modernization of both the Sheriff's Office and the Courts. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Courts systems projects provide benefits County wide, therefore justifying Ad Valorem taxes. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


А-167 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jail Management, Equipment 


DESCRIPTION: 
The Jail Management System is the first phase of the Criminal Justice Information System which will allow Criminal data 
to be entered into the system at its source and shared with the Criminal Justice community to include local, state and 
federal authorities. The system includes the arrest and booking of inmates, the management of inmates in the jail and 
Warrant management. This project will provide funding specifically for the equipment to implement the Jail Management 
Project. This project is currently on hold. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
GAR 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


ooo MÀ 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction 50 50 0 50 


Equipment S0 50 2003 $1,487,983 
Other project costs 50 50 0 50 
Total Estimated Cost 50 50 0 $1,487,983 


PROPOSED COMPLETION September Year 2004 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 


А-168 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jail Management, Equipment 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This system has been identified as a component of the Justice Information System and will provide better integration of the 
information between the Sheriff's Office Jail Operations and the Courts System. The project is important to the 
modernization of both the Sheriff's Office and the Courts. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Courts systems projects provide benefits County wide, therefore justifying Ad Valorem taxes. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


А-169 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Network Fiber Redundancv 


DESCRIPTION: 
This Capital Project request will continue the effort formerly grouped under the WAN project to install and operate a 
physically redundant fiber optic system for network connectivity in the event of a break or cut in the main network fiber 
system. This portion of the project will install a link from the Governmental Center and EOC to South and North County 
Courthouses. This is in addition to the redundant link between the GCC and EOC. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
----. ды А лд 
Іп High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 5 Policy 1.4-b 


Policy 1.4-a 


Special Considerations 


Se 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition 50 50 0 50 
Construction S0 S0 0 S0 
Equipment S0 $900,000 2003 $900,000 


Other project costs 50 50 0 50 
Total Estimated Cost S0 $900,000 0 $900,000 


PROPOSED COMPLETION Month 


September Year 2004 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Network Fiber Redundancv 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is critical to the County moving ahead with constructing a truly redundant Wide Area Network (WAN). 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad Valorem taxes are justified due to the Countywide nature of the use of the WAN. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Network Operations Center 


DESCRIPTION: 
Phase I of this Capital Project request will fund the assembly of the computer devices and tools necessary for the 
planned Network Operations Center. This 24 hour facility will have the ability to perform fault and performance 
monitoring of the County's computer and network operations before problems reach operational levels. Included in this 
first phase will be monitoring on databases, servers, network equipment and others. Future costs are expected but not 
known at this point. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
әң. ы Ак ( 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 5 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


———————————————— 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 S0 
Site/Right of Way acquisition S0 50 0 50 
Construction 50 50 0 50 


Equipment S0 S0 0 S0 


Other project costs 50 $500,000 0 50 


Total Estimated Cost S0 $500,000 0 50 


PROPOSED COMPLETION Month September Year 2004 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Network Operations Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is critical to the County for staying ahead of enterprise computing and network problems before they impact 
daily operations. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad Valorem taxes are justified due to the Countywide nature of the use of the Network Operations Center. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


DESCRIPTION: 


To design, develop and implement a comprehensive, integrated database containing all the information required for the 
development process of all land/parcels (commercial, residential, civic, schools, parks, etc.) Through direct responsibility 
or inter-local agreement. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations Continuing Project 


ese 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 

Design & engineering $2,592,200 $2,450,800 03/05 $7,524,000 

Site/Right of Way acquisition $0 50 0 50 

Construction S0 S0 0 S0 

Equipment S0 S0 0 S0 
| Other project costs S0 S0 0 50 

Total Estimated Cost $2,592.200 $2,450,800 ADENS $7,524,000 

PROPOSED COMPLETION Month Year 2005 

OPERATING COSTS: First Year Annualized 

Number of personnel 

Personal services 50 

О & M costs $400,000 $400,000 

Total operating costs $400,000 $400,000 

NONE — 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: PZ&B Net Enterprise Works/”"NEW” System 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Not Applicable 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This system will improve customer service by: 

1) Requiring less paperwork 

2) Providing faster turn around times 

3) Accessability to information throughout the Department 

4) Providing more automated processes/less manual systems 

5) Reducing walk-ins/phone queries by providing information, forms etc. on the internet 

6) Customers will submit required documents in digital form. In addition, several audit recommendations will be satisfied 
by this system 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Funding from the Building Division will be provided by permits and other related fees collected from customers. The 
portion of the programming associated with information provided by the other Divisions of PZ&B will be provided by the 
General Fund. 


To date the Building Division has transferred $2,592,200 into the capital fund established for the-NEW project. A transfer 
of $1,750,800 is budgeted for FY 2002 and $1,800,000 is to be transferred in FY 2003, FY 2004, and FY 2005. The General 
fund will be providing $700,000 in ЕУ 2002 and an estimated $708,000 each year for the next 3 years of the project. O&M is 
estimated at $400,000 annually after implementation. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Voice Infrastructure Support 


DESCRIPTION: 
This Capital Project request will increase the performance and flexibility of the County's Voice communications 
infrastructure while potentially reducing the County's long-term, on-going support costs for that infrastructure. This 
project involves Voice over IP on the existing data backbone network for connectivity for individual offices and between 
existing County PBX's. Out year costs are expected but are not clear at this time. 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
———$ NAR 
In High Hazard Area? Yes No X : 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


ees 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 0 50 
Site/Right of Way acquisition S0 S0 0 S0 


Construction 


Equipment 


Other project costs 50 $200,000 2003 $500,000 
Total Estimated Cost $0 $200,000 0 $500,000 


PROPOSED COMPLETION Month 


September Year 2005 


OPERATING COSTS: First Year ~ Annualized 


Number of personnel 


Personal services 


С & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Voice Infrastructure Support 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is critical to the County moving ahead with the Voice over IP project and to realize the many benefits of this 
emerging technology. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad Valorem taxes are justified due to the Countywide nature of the use of Voice over IP technology. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


Purchase, engineering and installation of computer equipment, cable, switching equipment and software necessary to 
provide a high-speed Wide-Area-Network (WAN) for Countywide use. 


WAN / Information Highway 


PROPOSED SOURCES OF FUNDING: Ad Valorem taxes 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
— и“ к ц 
Іп High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 5 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


—— M —— MÀ € 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 


Design & engineering S0 S0 


о 
A 
© 


Site/Right of Way acquisition 50 S0 0 50 


Construction 


Equipment $11,815,160 $1,800,000 2003 $2,450,000 
Other project costs 50 S0 0 50 


———— 


Total Estimated Cost $11,815,160 $1,800,000 0 


$2,450,000 


PROPOSED COMPLETION Month 


September Year 2004 


OPERATING COSTS: First Year - ^ Annualized 


Number of personnel 


Personal services 
O & M costs 
Total operating costs S0 $0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: WAN / Information Highwav 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
N/A 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is on-going. Delay would impact the speed of the data transport in new applications dependent on the use of 
large volumes of data, e.g., GIS. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Ad Valorem taxes are justified due to the Countywide nature of the use of the WAN Information Highway. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title: New Technology, RR&I 


Description $588,000 
Capital maintenance of the County's existing Enterprise Distributed Client / Server Systems. 2003 $562.000 


This includes replacement machines, upgrades, etc. 
EU cue ep v 2». ЭН 
fi ONE REC ON MCN ar 
[Tol |) 7 5250000) 


Title: WAN / Information Highway, RR&I Еве Yer — | Amount | 
$800,000 


Description 

Capital maintenance of the County's existing high-speed, Wide Area Network (WAN) which 
serves the entire County with efficient data transport facilities. 
EIIINNMN ONERE ME EDT | 
БУГИН YE ЫП кармы то 


Amount 
[os ла АГ” y 7 | 
DONO AD ONE LUE 
et xe WI LL t ЖЕР 
a tien 
Cae tie аш. 


Title: WEB Enterprise Projects 
Description 

Development of standards, applications, code libraries and other specific portions of the 
County's WEB based initiatives. This project is a continuation of the project “WEB Enterprise 
Projects” begun during FY 2001. 


2006 
2007 
$225,000 


Amount 
2002 $225,000 


2004 FE Sce ы 22. 
2005 Eu eee 


Title: PBC WEB Site Support & Maintenance 
Description 

This program will continue the support of the County’s own WEB page. Written information 
will continue to be transformed into easily accessible electronic format which will be available 
to both the County citizen and PBC employees. This is the extension of the FY 2001 project 
“Information System Implementation” in the General Government account. 


2006 a a а-ы 
2007 bg Wu ww 
[Total — O O [| 6225000 | 


E aE ЖЕР ENNEHEXOI 1251 
2004 Pusi Be н 
CITEN Ao a BERTI; 
[UN Ерос =з 
inc тіс кз т, чч 


[Fiscal Year | Апошы| 
[202 — 1 1 1| ^ 5200000 | 


2007 = Si 


Title: Cubicle Replacement, 4" Floor GCC 
Description 

This project requests funding to replace the cubicles in the main ISS programing area (fourth 
(4^) floor of the Governmental Center). The existing equipment is over ten years old and 
functionality has become a problem. Facilities Development and Operations is submitting a 
companion item to replace the carpeting in the same area. 


Title: Video Distribution 
Description 
This Small Capital project will facilitate Video Conferencing and other delivery of video 
services via the Internet. Video Conferencing infrastructure, Endpoint Equipment and Video 
Streaming equipment are part of this request. 
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CAPITAL IMPROVEMENT 
PROGRAM 


NON DEPARTMENT SPECIFIC 


*Tank Cleanup 
« Countywide 
* General Reserves 


FISCAL YEARS 2002-2007 


New Funded Projects 


Projects New Funding 


A. Countywide Project 
Community Coord. Revitalization $1,500,000 


А-183 


Ү8І-У 


SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: NON-DEPARTMENTAL SPECIFIC/MISCELLANEOUS PROJECTS/GENERAL GOVERNMENT RESERVES 


Page 


Ref 


A-186 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


Total 


FISCAL YEARS 


FUNDING SOURCES 


COUNTY BONDS 
INTEREST & OTHER 
AD VALOREM TAXES 
IMPACT FEES 

FROM RESERVES 
Carryforward 
BUDGETED REVENUES 


EXPENDITURES 
Reserve for CCRT (Comm Coord Revit) 


TOTAL EXPENDITURES 


BUDGETED APPROPRIATIONS 


I———— --- --т-- == —— _._ 
— tQ ——Є—ЄЄ =O 


2002 2003 
1,500 
1,500 0 
1,500 
1,500 0 
—»———— 
1,500 0 


2004 


2005 


2006 


2007 


6 Years 


5S IN THOUSANDS-——]- ааыа 


0 
1,500 


—— M <<“ M 0------- 


| 


——— 


— 


Non-Department Specific Expenditures 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The following capital expenditures are not specific to any department or are fund reserves without specific project 
identification and/or cost at this point in time. 


Fund 


Ad Interest Fund 
Description Valorem & Other Reserves 


Miscellaneous Projects 


Asbestos Abatement 

Industrial Hygiene Lead Compliance 
Information System Implementation 
Reserve for CCRT (Comm Coord Revit) 1,500 
CCRT - PZB projects 

CJIS/CIVIS Computer Equipment 
Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 

Reserves 


Total Miscellaneous Projects 1.500 0 0 
=———— = 


Ad Interest Fund 


Funding Recap Valorem & Other Reserves 


CAPITAL OUTLAY 1,500 
PUD CIVIC SITE CASH OUT 

233.6M CRIMINAL JUSTICE FACILITY 
26.08М СУЕ COMPLETION BOND 
STADIUM FACILITY 1.2M CAP IMP 
9.375M NON AD VALOREM '95 REV 
SHERIFF VEHICLE LOAN FY98 

20M SHUNSHINE LN 800MZ RADIO 00 
32.7M IMP CONSTR TR FUND 

15.175M JUD GARAGE ACQUISITION 
92M CONVENTION CNTR BD 00 PROJ 
LAW ENFC/IMPCT FEES Z1 CTYWIDE 
LAW ENFC/IMPCT FEES Z2 RD PTL 
PUBLIC BUILDING IMPACT FEES 
PUBLIC BUILDING IMPR FUND 


— m — 


Total 1,500 0 0 
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Carry- 


forward 


13,384 


Carry- 


forward 


2,070 
201 


—— 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Countvwide Community Revitalization 


DESCRIPTION: 


Capital projects to promote stabilization and revitalization efforts for deteriorated residential neighborhoods in 
unincorporated areas of Palm Beach County. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 2 


Policy 1.4-a Policy 1.4-b 


Special Considerations High 
—$ ee O 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $645,438 $0 EX S0 
Site/Right of Way acquisition $275,000 $0 NE" 50 
Construction $2,101,156 $0 „ыб. 50 
Equipment $157,630 $1,500,000 mE. S0 
Other project costs $157,630 $0 m «б S0 
Total Estimated Cost $3,179,224 $1,500,000 = 50 


PROPOSED COMPLETION 


On Going 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Countvwide Community Revitalization 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Policy 1.4-f: Revitalization /Redevelopment Overlay. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 


IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
N/A 


J 


| JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
Speci 


al consideration for projects that correct service and infrastructure deficiencies in the revitalization and 
redevelopment overlay. 


1 
1 


1 JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES ОЕ FUNDING 


АП available funding sources are being explored. Ad Valorem is a final resort but will be necessary to provide the support 
needed for these projects which are expected to eventually exceed $70,000,000 in total. 


l 
l 


IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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CAPITAL IMPROVEMENT 
PROGRAM 


ENVIRONMENTAL RESOURCE MANAGEMENT 


*Environmentally Sensitive Lands 
* Beach Preservation 


FISCAL YEARS 2002-2007 


e. Board of County Commissioners 


2 А 
(е, Environmental Resources Management 
754 


MARTIN COUNTY 


LAKE OKEECHOBEE 


Diez; 
ise | еа 
Ее eel ее 
BROWARD COUNTY ~ J |] | 5 || 


MAP LEGEND 


New Funded Projects 


Projects 


A. Countywide Projects 


. Shoreline Program Activities 
. Emergency Beach Projects 
. Environmentally Sensitive Lands 
4. Reserves for Future Beach Projects 
. Coral Cove Dune Restoration - III 
. & D. Jupiter/Carlin Shore Protection II 
. Juno Beach Shore Protection 
. ICW Beach Sand 
. Singer Island Shore Protection 
. Lake Worth Inlet Management 
I. Palm Beach Midtown Shore Protection 
J. Phipp's Park Shore Protection 
K. Palm Beach/South Palm Beach Dune Restoration 
L. South Lake Worth Inlet 
1. Management 
2. Dist - Seawall Replacement 
3. Dist - Sand Transfer Plant 
4. Reserve for South Lake Worth Inlet 
M. Ocean Ridge Shore Protection 
. Gulfstream Dune Restoration 


. North Boca Raton Shore Protection 


N 

O. Delray Beach Shore Protection 

P 

Q. South Boca Raton Shore Protection 


New Funding 


$1.177,000 
$522,000 
$4,857,000 
$25,674,000 
$397,000 
$6,116,000 
$13,882,000 
$80,000 
$1,005,000 
$145,000 
$493,000 
$1,089,000 
$292,000 


$625,000 
$1,150,000 
$781,000 
$442,000 
$4,822,000 
$306,000 
$1,113,000 
$1,082,000 
$1,849,000 


$67,899,000 
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SUMMARY ОЕ NEW CAPITAL PROJECTS 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


DEPARTMENT: ENVIRONMENTAL RESOURCE MANAGEMENT 


Total 
2002 2003 2004 2005 2006 2007 6 Years 
А ы 2000 207 бұла 


--------------68ІМТНОЦ5АМО5---------- 2222. 


FISCAL YEARS 


FUNDING SOURCES 


LOAN/BOND PROCEEDS 

AD VALOREM 

TOURIST DEVELOPMENT TAX 
GRANTS 

INTEREST/OTHER 

FROM «TO» RESERVES 


BUDGETED REVENUES 


Page Ref EXPENDITURES 
- Environmentally Sensitive Lands 

B-08 Coral Cove Dune Restoration - 111 
B-10 Jupiter/Carlin Shore Protection II 
B-12 Delray Beach Shore Protection - V 
B-14 Ocean Ridge Shore Protection 
B-16 Gulfstream Dune Restoration 
B-18 Lake Worth Inlet Management 
B-20 South Boca Raton Shore Prot - 2000 
B-22 North Boca Raton Shore Prot 
B-24 Palm Beach Midtown Shore Protection 
B-26 Juno Beach Shore Protection 
B-28 ICW Beach Sand 
B-30 Shoreline Protection Prog. Activities 
B-32 South Palm Beach Dune Restoration 
B-34 Phipp's Park Shore Protection 
B-36 Emergency Beach Projects 
B-38 Singer Island Shore Protection 
B-40 South Lake Worth Inlet Management 
B-42 S. Lake Worth Inlet Dist-Seawall Replacement 
B-44 S. Lake Worth Inlet Dist-Sand Transfer Plant 


Reserve for Future Beach Projects 
Reserve for South Lake Worth Inlet 


TOTAL EXPENDITURES 


BUDGETED APPROPRIATIONS 


600 
1,996 
7,865 
2,332 


15,794 


== 


825 
1,719 
7,438 
4,792 


14,773 


——————— 
————— 


14,773 


14,773 


825 855 825 
1,817 1,920 2,028 
298 250 5,646 
4,088 3,414 2,681 
6,109 
7,028 12,548 11,179 
271 38 28 
148 151 278 
43 14 15 
172 131 129 
8 8 8 
25 25 25 
34 16 21 
754 24 24 
28 23 26 
460 11,316 377 
16 11 21 
175 224 206 
46 7 4 
59 54 54 
100 95 100 
202 82 38 
105 105 105 
225 225 225 
0 0 0 
4,158 0 9,491 
7,028 12,548 11,179 
7,028 12,548 115179 
1 | 1 1 1 


6,577 


6,577 


67,899 


67,899 


Environmental Resources Management 
Summary of Capital Projects 


By Funding Source 
Fiscal Year 2002 Budget 


The Department of Environmental Resources Management (ERM) is responsible for programs related to the protection and enhancement of the 
environment. The department's FY 2002 capital projects are of three major types: purchase of environmentally sensitive lands, beach renourishment 
and South Lake Worth Inlet capital improvements. For the future, major projects will involve shore protection at various sensitive beach areas along 
the County's coast line, maintenance of the land areas purchased under two bonds issued in FY 1991 and FY 1994 plus a $150 million issue (FY 1999 


and FY 2001) for additional environmentally sensitive land and conservation land purchases, and South Lake Worth Inlet improvements. 


Fund 


307 
308 
326 
327 


306 
306 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 
459 


460 
460 
460 
460 
460 


Description 


Environmental Resources Management 
Environmentally Sensitive lands 


75M GO Coserv LD 1999 CTF 
75M GO Coserv LD 2001 CTF 
50M ESL 94 Acquisition Fund 
Unit 11 Acquisition/Enhancement 
Total ESL Lands 


Beach Projects 


Boaters Island 

Freshwater Lake Improvement Plan 
Coral Cove Dune Restoration '97 
Delray Beach Shore Protection (#2) 99 
Emergency Beach Projects 
Gulfstream Dune Restoration Project 
ICW Beach Sand 

Juno Beach Shore Protection 
Jup/Carlin Shore Protection Pr. #2 
Lake Worth Inlet Management 

North Boca Raton Shore Protection 
Ocean Ridge Shore Protection 

Palm Beach Midtown Shore Protection 
Phipps Park Shore Protection 
Shoreline Protection Prog. Activities 
Singer Island Shore Prot (Breakwater) 
Singer Island SP/Dune Restoration 
South Boca Raton Shore Protection 
South Jupiter Dune Restoration 

South Lake Worth Inlet Management 
South Palm Dune Restoration 

ERM Reserves for Future Projects 
Total Beach Projects 


South Lake Worth Inlet 

SLWID DEP Basin Cons/Led Remov 
SLWID Indicator Groin 

SLWID Seawall Replacement 

SLWID Sand Transfer Plant Recons 
Reserves-Improvement Program 
Total South Lake Worth Inlet District 


Total Environmental Resources Mgmt 


Ad Tourist Interest Bond From (To) 
Valorem Grants Tax & Other Proceeds Reserves 
1,000 
2,000 
100 
1.757 
4,857 
1,011 
100 
154 
935 
176 
25 
142 
114 
307 
807 
204 
340 
1,202 
95 
199 
600 6,807 1,996 275 (5.810) 
600 6,807 1,996 275 0 
225 
481 100 
577 200 (325) 
1,059 200 0 
600 7.865 1.996 5,332 


Саггу- 
forward 


68,566 


500 
1,411 
26 
367 


38 


Total 
Budget 


2.824 
58,251 
2,730 
9.618 
73,423 


500 
1,411 
26 
1,378 
322 
256 
45 
1,357 
7,090 
107 
163 
391 
427 
915 
264 
185 
629 
1,296 
30 
165 
396 
4,756 


22,109 


1,198 
139 
760 


99,220 


Environmental Resources Management 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The Department of Environmental Resources Management (ERM) is responsible for programs related to the protection and enhancement of the 
environment. The department's FY 2002 capital projects are of three major types: purchase of environmentally sensitive lands, beach renourishment 
and South Lake Worth Inlet capital improvements. For the future, major projects will involve shore protection at various sensitive beach areas along 
the County's coast line, maintenance of the land areas purchased under two bonds issued in FY 1991 and FY 1994 plus a $150 million issue (FY 1999 
and FY 2001) for additional environmentally sensitive land and conservation land purchases, and South Lake Worth Inlet improvements. 


Ad Tourist Interest Bond From Carry- Total 

Funding Recap Valorem Grants Tax & Other Proceeds Reserves forward Budget 

306 25M GO RE/CUL 1999 CTF 1,911 1,911 
307 75M GO COSERV LD 1999 СТЕ 1,000 1.824 2,824 
308 75M GO COSERV LD 2001 СТЕ 2,000 56,251 58,251 
326 50M ESL 94 ACQUISITION FUND 100 2,630 2.730 
327 UNIT 11 ACQUISITIONENHANCEMENT 1,757 7,861 9.618 
459 BEACH IMPROVEMENT 600 6,807 1,996 275 10,520 20.198 
460 SOUTH LAKE WORTH INLET 1.059 200 2.429 3.688 
Total 600 7.865 1,996 5.332 83.426 99.220 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Coral Cove Dune Restoration ІП/М040 


DESCRIPTION: The planning, design, permitting, construction, and monitoring of a dune restoration project at 
Coral Cove Park and one quarter mile north. Construction of the project includes exotic vegetation removal, fill 
acquisition and placement, repair of a temporary irrigation system, the planting of native, salt-tolerant vegetation and 
installation of one dune walkover. The County has long term maintenance agreements with five condominiums within the 
project limits. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax, Ad Valorem, State & Federal 


Funding 


Included in the Comp Plan? 


Managed Growth U/S Ex Gl AR 
SO 395 сою Ад 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY Policy 1.4-a 7 Policy 1.4-b 


Special Considerations 


TF ees 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $28,709 $0 2007 532,376 
Site/Right of Way $0 $0 0 $0 
Construction $37,790 50 2007 $364,686 
Equipment S0 $0 0 50 


Other project costs S0 S0 0 S0 


—————— © 


Total Estimated Cost $66,499 50 2007 


$397.062 


PROPOSED COMPLETION Month 


OPERATING First Year 


Annualized 


Number of personnel 


Personal services 
O & M costs 


Total operating costs 


————— 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Coral Cove Dune Restoration III/M040 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Objective 1.1 of the Coastal Management Element lists the protection, preservation and enhancement of coastal barriers, 
the management of coastal properties (policy 1.1d), provisions for technical assistance (1.1К) and Objective 1.2 includes 
shoreline protection; specifically the use of dunes (1.2d, 1.2e, 1.2f). The Conservation Element includes the protection and 
preservation of listed species and their associated habitats (Objective 2.4). 


IS THE PROJECTINAHIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


АП three categories of high hazard funding apply. The project provides storm protection to existing development, protects 
evacuation routes and provides recreational and environmental enhancement through the maintenance of the beach/dune 


system. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correcting conditions threatening the health 
and safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE:  Jupiter/Carlin Shore Protection П/М045 


DESCRIPTION: 


The planning, design, permitting, and monitoring of a beach re-nourishment project from Jupiter Beach Park through 
Carlin Park. The project included the placement of 600,000 cubic yards of sand dredged from offshore, tilling of the beach 
and both physical and environmental monitoring. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax, Ad Valorem, State & Federal 


Funding 


Included in the Comp Plan? 
Managed Growth U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


---------------- ÉL 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $1,179,954 $73,675 2007 $498,600 
Site/Right of Way $0 50 0 50 
Construction $6,295,940 $102,070 2007 $5,441,188 


Equipment $0 50 0 50 
Other project costs S0 S0 0 50 
Total Estimated Cost $7,475.894 $175,745 2007 $5,939.788 


PROPOSED COMPLETION Month 


OPERATING First Year 


Annualized. 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
- CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 
PROJECT TITLE:  Jupiter/Carlin Shore Protection II/M045 

mr HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 

Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 

m [Protection Plan. The project is in a Coastal High Hazard Area as identified in the State Comprehensive Beach 
Management Plan. 

— 

а IS THE PROJECT IN AHIGH HAZARD AREA? Yes 

IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 

_., | АП three categories of high hazard funding apply. The project provides storm protection to existing development, protects 
evacuation routes and provides recreational and environmental enhancement through the maintenance of the beach/dune 
system. 1& 3 

= JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 

Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 

"= [are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 

+ [Projects are located in critically eroded areas and are considered essential to correct conditions threatening the health and 
safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 

JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 

„- [County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County . : 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 

IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Delray Beach Shore Protection -V/M041 


DESCRIPTION: 


Planning, design, permitting, construction, monitoring of a beach nourishment project between George Bush Boulevard 
and Linton Boulevard. Through an Interlocal agreement with the City of Delray Beach, Palm Beach County provides the 
local share of the funding through September 30, 2023. This is a reimbursable project to the City of Delray Beach. 


PROPOSED SOURCES OF FUNDING: 


Funding 


Tourist Development Tax, Ad Valorem, State & Federal 


Included in the Comp Plan? 


Managed Growth U/S X СІ АВ 
-—————À  — с Аа... 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY Policy 1.4-a 7 Policy 1.4-b 


Special Considerations 


oS 


Prior FY 2002 


COST ESTIMATE: 


Future Funding 


Funding Request FY Amount 
Design & engineering $6,488 $0 2007 $0 
Site/Right of Way $0 50 0 50 
Construction $145,528 $11,000 2007 $29,000 
Equipment 50 50 0 50 
Other project costs $276,992 $1,000,000 2007 $72,570 


Total Estimated Cost $429.008 $1,011,000 2007 $101,570 


PROPOSED COMPLETION Month 


OPERATING First Year Апеей 


Number of personnel 


Personal services 
O & M costs 
Total operating costs 50 50 
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PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Delray Beach Shore Protection -V/M041 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 


= [Protection Plan. A funding strategy is in place in accordance with 1.2-h. The project is in a Coastal High Hazard Area as 
identified in the State Comprehensive Beach Management Plan. 
я IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
e The project provides storm protection to existing development and protects evacuation routes. 
1&3 
JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
"|The Project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 
Beach restoration projects are given a matrix rank of 1 based upon the conclusion that the project provides a basic service 
directly related to the protection of the health and safety of our citizens. This project is located in a critically eroded area 
and is essential to correct conditions that threaten the health and safety of the public. This project was given a 
Comprehensive Plan with a rating of 1 since it is intended to address critical erosion which is considered a public hazard. 
The department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Ocean Ridge Shore Protection Project/M015 


DESCRIPTION: 
Planning, design, permitting, construction, monitoring and maintenance of a beach nourishment project between South 
Lake Worth Inlet and 1.42 miles south. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax, Ad Valorem, State & Federal 


Funding 


Included in the Comp Plan? 
Managed Growth U/S 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


————————————————————————ÉÉÁÉ 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $1,329.367 S0 2007 $418,700 
Site/Right of Way S0 S0 0 S0 
Construction $6,012,200 $113,700 2007 $4,289,636 
Equipment $0 $0 0 $0 
Other project costs $0 50 0 50 


Total Estimated Cost $7,341,567 $113,700 2007 $4,708,336 


PROPOSED COMPLETION Month 


OPERATING First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs S0 S0 


B-14 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Ocean Ridge Shore Protection/M015 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 
Protection Plan. The project is in a Coastal High Hazard Area as identified in the State Comprehensive Beach 
Management Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
The project provides storm protection to existing development and protects evacuation routes. 1&3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that the project provides a basic service 
directly related to the protection of the health and safety of our citizens. This project is located in a critically eroded area 
and is essential to correct conditions that threaten the health and safety of the public. This project was given a 
Comprehensive Plan with a rating of 1 since it is intended to address critical erosion which is considered a public hazard. 
The department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 

Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Gulfstream Dune Restoration Project/M048 


DESCRIPTION: 
Planning, design, permitting, construction, and monitoring of a dune restoration project that extends 1.5 miles from 
Corrine Street in Ocean Ridge to Sea Lane south of Gulfstream Park. Construction of the project may include exotic 
vegetation & debris removal, fill acquisition & placement, installation of a temporary irrigation system, the planting of 
native salt-tolerant vegetation, and fencing. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax and State F unding 


Included in the Comp Plan? 


Managed Growth U/S Gl AR 
$$ KS Ак 2 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


— _——- Е ees 


Рпог ЕУ 2002 


7 Policy 1.4-b 


COST ESTIMATE: 


Future Funding 


Funding Request FY Amount 
Design & engineering $90,001 $87,900 2007 $51,638 
Site/Right of Way 50 50 0 50 


Construction $68,003 $65,934 2007 $100,961 
Equipment $0 $0 0 50 


Other project costs S0 $0 0 S0 


——————— 


Total Estimated Cost $158,004 $153,834 2007 $152,599 


PROPOSED COMPLETION Month 


OPERATING First Year 


Number of personnel 


Annualized 


Personal services 
O & M costs 
Total operating costs S0 50 
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PALM BEACH COUNTY 
Е CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 
PROJECT TITLE:  Gulfstream Dune Restoration Project/M048 
- HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Objective 1.1 of the Coastal Management Element lists the protection, preservation and enhancement of coastal barriers, 
the management of coastal properties (policy 1.1d), provisions for technical assistance (1.1k) and Objective 1.2 includes 
= [shoreline protection (1.2); specifically the use of dunes (1.29, 1.2e, 1.2f). The Conservation Element includes the protection 
and preservation of listed species and their associated habitats (objective 2.4) 
IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
» [All three categories of high hazard funding apply. The project provides storm protection to existing development, protects 
evacuation routes and provides recreational enhancement through the maintenance of the beach/dune system. 1 & 3 
= JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
"= [erosion, which is considered a public hazard. 
Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
ме [service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
™ [projects are located in critically eroded areas and are considered essential to correcting conditions threatening the health 
and safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
к= [department ranking is a generalized order of preference within the Shoreline Protection Program. 
m JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
= | Соттіѕѕіопегѕ. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is afuthorized by Public Law 85-500 and Public Law 87.874. 
IS ADDITIONAL DOCUMENTATION ATTACHED? 0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Lake Worth Inlet Management/M023 


DESCRIPTION: 


Funding of the local share of federally funded projects or project costs of non-federal projects identified in the Lake Worth 
Inlet Management Plan and/or Coast of Florida Study, including sea turtle monitoring. Coordination with the Town of 
Palm Beach, Port of Palm Beach, and the Army Corps of Engineers. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax 


Included in the Comp Plan? 


Managed Growth U/S X 
—— с аі Ай 2 


Іп High Hazard Area? ; Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $84.681 S0 2007 S0 
Site/Right of Way S0 50 0 50 
Construction $29,319 $25,000 2007 $120,000 
Equipment S0 S0 0 50 
Other project costs 550.000 50 0 50 
Total Estimated Cost $164,000 $25,000 2007 $120,000 


PROPOSED COMPLETION Month 


OPERATING First Year 


Annualized 


Number of personnel 


Personal services 
O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Lake Worth Inlet Management/M023 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element Objective 1.3 of the Comprehensive Plan states that the County shall encourage effective 
bypassing of littoral drift sand at all inlets through coordination with all inter-governing bodies, special taxing districts and 
state and federal agencies. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
The project provides storm protection to existing development and from persistent erosion. 1&3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 


Sand transfer projects are given a matrix of 2 since these projects are a maintenance effort to reintroduce and maintain 
sand in the coastal beach system. They are essential because without them the health and safety of the public are 
threatened. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Tax is authorized by Ordinance 
2000-011 and Florida Statute 125.0104. State funding of beach erosion control projects is authorized by Florida Statute 


161.091. Federal funding of Shore Protection projects in Palm Beach County is authorized by Public Law 85-500 and 
Public Law 87-874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Boca Raton Shore Protection III/M016 
DESCRIPTION: 


Design, permitting, construction, monitoring of a beach nourishment project located between Boca Inlet (approximately R- 
223) and the south city limits (approximately R-227). This is a reimbursable project to the City of Boca Raton. 


PROPOSED SOURCES OF FUNDING: 


Funding 


Included in the Comp Plan? 


Managed Growth U/S СІ АК 
- ————————_ ы. А 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 7 Policy 1.4-b 


Special Considerations 


eee 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $8,870 50 2007 50 
Site/Right of Way S0 $0 0 S0 
Construction $6,290 $2,000 2007 $13,000 
Equipment 50 50 0 50 


Other project costs $245,000 $1,200,000 2007 $634,000 
Total Estimated Cost $260,160 $1,202,000 2007 $647,000 


PROPOSED COMPLETION Month 


OPERATING First Year 


Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs S0 S0 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Boca Raton Shore Protection Ш/М016 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 
Protection Plan. A funding strategy is in place in accordance with 1.2-h. The project is in a Coastal High Hazard Area as 
identified in the State Comprehensive Beach Management Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
The project provides storm protection to existing development and protects evacuation routes. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that the project provides a basic service 
directly related to the protection of the health and safety of our citizens. This project is located in a critically eroded area 
and is essential to correct conditions that threaten the health and safety of the public. This project was given a 
Comprehensive Plan with a rating of 1 since it is intended to address critical erosion which is considered a public hazard. 
The department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
95.30 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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РАГМ ВЕАСН СООХТҮ 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: North Boca Raton Shoreline Protection/M039 
DESCRIPTION: 


Construction and monitoring of a beach re-nourishment project located between the north City limits (approximately R- 
205) and Red Reef Park (approximately R-212). This is a reimbursable project to the City of Boca Raton. 


PROPOSED SOURCES OF FUNDING: 


Funding 


Included in the Comp Plan? 


Managed Growth U/S Ex Gl AR 
іх SAR 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY Policy 1.4-a 


Special Considerations 


ке —————————————— Ия 


7 Policy 1.4-b 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $12,513 50 2007 50 
Site/Right of Way 50 50 0 50 


Construction $26,553 $4,000 2007 $20,000 
Equipment 50 50 0 50 
Other project costs $189,350 $138,000 0 $920,000 
Total Estimated Cost $228,416 $142,000 2007 $940,000 


PROPOSED COMPLETION Month 


OPERATING First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: North Boca Raton Shore Protection/M039 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element, Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 
Protection Plan. A funding strategy is in place in accordance with 1.2-h. The project is in a Coastal High Hazard Area as 
identified in the State Comprehensive Beach Management Plan. 


IS THE PROJECTINAHIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
The project provides storm protection to existing development and protects evacuation routes. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that the project provides a basic service 
directly related to the protection of the health and safety of our citizens. This project is located in a critically eroded area 
and is essential to correct conditions that threaten the health and safety of the public. This project was given a 
Comprehensive Plan rating of 1 since it is intended to address critical erosion which is considered a public hazard. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104. State funding of beach erosion construction projects is authorized by Florida 
Statute 161.091. Federal funding of Shore Protection projects in Palm Beach County is authorized by Public Law 85-500 
and Public Law 87-874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Palm Beach Midtown Shore Protection/M034 


DESCRIPTION: 
This is a municipal sponsored beach nourishment project extending from Clark Avenue to Gulfstream Road in the Town 
of Palm Beach. The County is cost-sharing on a reimbursement basis in the beach fill portion of the project. Project 
activities include coordinating with the Town of Palm Beach, the Army Corps of Engineers and the Department of 
Environmental Protection. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax 


Included in the Comp Plan? 
Managed Growth U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


яА----+<+----< > NUR m d 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $15,979 50 2007 50 
Site/Right of Way 50 50 0 50 
Construction $687.111 $7,000 2007 $21,000 
Equipment 50 50 0 S0 
Other project costs $106.292 $300,000 2007 $165,000 
Total Estimated Cost $809.382 $307,000 2007 $186,000 


PROPOSED COMPLETION Month 


OPERATING First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Palm Beach Midtown Shore Protection/M034 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 
Protection Plan. The project is in a Coastal High Hazard Area as identified in the State Comprehensive Beach 
Management Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


1&3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements contractual agreements. The project addresses critical erosion, 
which is considered a public hazard. 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance of effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correct conditions threatening the health and 
safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Juno Beach Shore Protection/M028 


DESCRIPTION: 
Feasibility study, environmental assessment, design engineering, permitting, construction, monitoring of a beach restoratio 
project in the vicinity of Juno Beach. Construction of the project includes exotic vegetation removal, offshore dredging and 
placement of fill and the planting of native salt-tolerant vegetation. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax, State F unding 


Included in the Comp Plan? 
Managed Growth U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


————————————ÀÀÓÓ 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $768,001 $300,000 2007 $1,356,000 
Siie/Right of Way 50 50 0 50 


Construction $11,514,086 $635,000 2007 $11,591,530 
Equipment $0 $0 0 $0 
Other project costs $0 $0 0 $0 


Total Estimated Cost $12,282,087 $935,000 2007 $12,947,530 


PROPOSED COMPLETION Month 


OPERATING First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs $0 50 
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PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Juno Beach Shore Protection/M028 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 
Protection Plan 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


АП three categories of high hazard funding apply. The project provides storm protection to existing development, protects 
evacuation routes and provides recreational enhancement through the maintenance of the beach/dune system. 1 & 3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correct conditions threatening the health and 
safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
98.52 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
|Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: ICW Beach Sand/M021 


DESCRIPTION: 


The coordination, planning. design, permitting and partial funding of modifications to the maintenance dredging of the 
Atlantic Intracoastal Waterway federal navigation projects in Palm Beach County. This project provides additional sand to 
the beaches of Palm Beach County. 


PROPOSED SOURCES OF FUNDING: 


Tourist Development Tax, Ad Valorem, State & Federal 


funding. 
Included in the Comp Plan? 


Managed Growth U/S Gl AR 
EUG лк ________ 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


————c—-C0c<— ци 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request a» ЖҮ Amount 
Design & engineering $57,618 $0 2007 $0 
Site/Right of Way $0 $0 0 $0 
Construction $425,507 $0 2007 $80,000 


Equipment 50 50 0 50 


——————————— 


Other project costs $0 $0 0 $0 


= 


Total Estimated Cost $483,125 $0 2007 $80,000 


PROPOSED COMPLETION 


Month 


OPERATING First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
- FY 2002 - FY 2007 
PROJECT TITLE: ICW Beach Sand/M021 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 

» [Objective 1.3 of the Coastal Management Element calls for the placement of all beach compatible material resulting from 
channel maintenance dredging on adjacent beaches (policy 1.3c) and sharing of responsibilities and cost of areas impacted 
by inlet influences (policy 1.3e). 

IS THE PROJECT IN A HIGH HAZARD AREA? Yes 

IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
If yes, what category of high hazard funding applies? АП three categories of high hazard funding apply. The project 
provides storm protection to existing development, protects evacuation routes and provides recreational and environmental 
enhancement through the maintenance of the beach/dune system. 

"m 1&3 

JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 

== |The Project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 

"© [Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance of effort to introduce and maintain sand in the coastal 

== |beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correct conditions threatening the health and 
safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 

™ [critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 

JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 

s [2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 

T IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Shoreline Protection Program Activities/M100 


DESCRIPTION: 


This is work performed or directed by staff on early project development activities such as planning, preliminary design, 
data collection and analysis, economic benefit analysis and cost estimation. Project activity also includes personnel 

activities, review and analysis of new technology, preparation of funding applications, review of proposed legislation, web 
site development and update, of the 30 year program, the shoreline atlas and the regional monitoring plan. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax 


Included in the Comp Plan? 
Managed Growth U/S X 


In High Hazard Area? Yes X No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


———————————————————————————————— 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $391,918 50 2007 50 
Site/Right of Way S0 $0 0 50 


Construction $1,150,605 $203,930 2007 $973,503 
Equipment 50 56 0 50 


Other project costs 50 50 0 50 


Total Estimated Cost $1,542,523 $203,930 2007 


— —— $973,503 


PROPOSED COMPLETION Month 


OPERATING First Year 


Number of personnel 


Annualized 


Personal services 


O & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Shoreline Protection Program Activities/M100 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 
Protection Plan. The project is located in a Coastal High Hazard Area and is consistent with Capital Improvement Element 
since it provides storm protection to existing development, protects evacuation routes and provides recreational and 
environmental enhancement. 


IS THE PROJECT IN A HIGH HAZARD AREA? YES 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
1&3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area, in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance of effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correct conditions threatening the health and 
safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County · 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Palm Beach Dune Restoration/M044 


DESCRIPTION: 
The planning, design, permitting, construction, and monitoring of a dune restoration project in the Town of South Palm 
Beach. Construction of the project includes exotic vegetation and debris removal, fill acquisition and placement, 
construction of a temporary irrigation system and planting of native salt-tolerant vegetation. 


PROPOSED SOURCES OF FUNDING: 


Funding 


Included in the Comp Plan? 
Managed Growth U/S 


In High Hazard Area? Yes No 
In Revitalization/Redevelopment Overlay? 


Policy 1.4-a 


Special Considerations 


——————M—————————À 


7 Policy 1.4-b 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $110,960 $4,212 2007 $10,000 
Site/Right of Way 50 50 0 50 
Construction $94,751 $194,352 2007 $83,441 


Equipment S0 S0 0 S0 
Other project costs S0 S0 0 S0 


Total Estimated Cost $204,765 $198,564 2007 $93,441 


PROPOSED COMPLETION Month 


OPERATING First Year 


Number of personnel 


Annualized 


Personal services 


O & M costs рамалы RV 


Total operating costs 50 50 


В-32 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
ЕУ 2002 - ЕУ 2007 


PROJECT TITLE: South Palm Beach Dune Restoration/M044 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Objective 1.1 of the Coastal Management Element lists the protection, preservation and enhancement of coastal 
barriers, the management of coastal properties (policy 1.14), provisions for technical assistance (1.1k) and Objective 1.2 
includes shoreline protection; specifically the use of dunes (1.2d, 1.2е, 1.2f). The Conservation Element includes the 
protection and preservation of listed species and their associated habitats (objective 2.4). 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


АП three categories of high hazard funding apply. The project provides storm protection to existing development, protects 
evacuation routes and provides recreational enhancement through the maintenance of the beach/dune system. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correcting conditions threatening the health 
and safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE:  Phipps Park Shore Protection/M035 


DESCRIPTION: 


This is a municipal sponsored beach and dune nourishment project extending 1.9 miles northward from Sloan's Curve in 
Palm Beach. The County has been asked to cost-share оп a reimbursement basis. Construction of the project is expected 
to include beach and dune nourishment and planting of native salt-tolerant vegetation. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax 


Included in the Comp Plan? 
Managed Growth U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


eS 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $16,187 $0 2007 50 
Site/Right of Way S0 S0 0 S0 
Construction $11,142 $7,000 2007 $29,000 
Equipment 50 50 0 50 
Other project costs $100,000 $800,000 2007 $253.000 


Total Estimated Cost $127,329 $807,000 2007 $282,000 


PROPOSED COMPLETION Month 


OPERATING First Year 
Number of personnel 


Annualized 


Personal services 


О & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE:  Phipps Park Shore Protection/M035 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Coastal Management Element Objective 1.2 of the Comprehensive Plan requires that Palm Beach County protect, enhance 
and restore the beaches and shores through implementation and maintenance of the Palm Beach County Shoreline 
Protection Plan. A funding strategy is in place in accordance with 1.2-h. The project is in a Coastal High Hazard Area as 
identified in the State Comprehensive Beach Management Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


If yes, what category of high hazard funding applies? АП three categories of high hazard funding apply. The project 
provides storm protection to existing development, protects evacuation routes and provides recreational and environmental 
enhancement through the maintenance of the beach/dune system. 1&3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correct conditions threatening the health and 
safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County - - 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


Planning, design, permitting, construction, and monitoring of emergency beach projects that are required as a result of 
damage sustained from coastal storms. The project is designated for actions required to restore and maintain shore 


protection in a public accessible area following an emergency. 


Emergencv Beach Projects/M033 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax 


Included in the Comp Plan? 


Managed Growth U/S 
—— St с: А... 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


Таа 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $74,482 $5,000 2007 $31,000 
Site/Right of Way $0 $0 0 50 
Construction $165,518 $95.000 2007 $391,000 


Equipment S0 50 0 50 
Other project costs 50 50 0 50 
Total Estimated Cost $240,000 $100,000 2007 $422,000 


PROPOSED COMPLETION Month 


OPERATING First Year 


Number of personnel 


Annualized 


Personal services 
O & M costs 


Total operating costs 


PALM BEACH COUNTY 
= CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 
PROJECT TITLE: Emergency Beach Projects/M033 

ж HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Objective 1.2 of the Capital Improvement Element requires the County to identify and fund services and capital 
improvements required by the Comprehensive Plan. Coastal Management Element Objective 1.2, of the Comprehensive 
Plan requires that the County ensure adequate reestablishment of damaged dunes and beaches. Policies1.2g, and 1.2h 

7" [address responsibilities for construction, funding and monitoring of beach and dune projects. 

ce 

- IS THE PROJECT IN A HIGH HAZARD AREA? Yes 

IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 

АП three categories of high hazard funding apply. The project provides storm protection to existing development, protects 

= [evacuation routes and provides recreational enhancement through the maintenance of the beach/dune system. 1&3 

Ра JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 
Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 

™ [are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 

== [projects are located in critically eroded areas and are considered essential to correcting conditions threatening the health 
and safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 

- department ranking is a generalized order of preference within the Shoreline Protection Program. 

Ра JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 

= | Соттіѕѕіопегѕ. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 

m IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Singer Island Shore Protection/M037 


DESCRIPTION: 
The planning, design, permitting, construction, and monitoring of the project extending through the center of Singer 
Island. The initial phase of the project includes exotic vegetation removal, fill acquisition and placement, planting of native 
salt-tolerant vegetation and a study of marine sediment distribution. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax, Ad Valorem, State & Federal 


Funding 


Included in the Comp Plan? 


Managed Growth U/S СІ АК 
FS ^ иі Ак 2 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


TF Sse 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $123,951 $260,000 2007 $262,650 
Site/Right of Way $0 50 0 50 
Construction $103,180 $80,000 2007 $402,100 
Equipment $0 50 0 50 
Other project costs 50 50 0 50 


Total Estimated Cost $227,131 $340,000 2007 $664,750 


PROPOSED COMPLETION Month 


OPERATING First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: Singer Island Shore Protection/M037 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Objective 1.1 of the Coastal Management Element lists the protection, preservation and enhancement of coastal barriers, 
the management of coastal properties (policy 1.1d), provisions for technical assistance (1.1k) and Objective 1.2 includes 
shoreline protection; specifically the use of dunes (1.2d, 1.2e, 1.2f). The Conservation Element includes the protection and 
preservation of listed species and their associated habitats (objective 2.4). 


IS THE PROJECTINAHIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


АП three categories of high hazard funding apply. The project provides storm protection to existing development, protects 
evacuation routes and provides recreational enhancement through the maintenance of the beach/dune system. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Beach restoration projects are given a matrix rank of 1 based upon the conclusion that these projects provide a basic 
service directly related to the protection of the health and safety of citizens. Dune restoration and sand transfer projects 
are given a matrix rank of 2 since these projects are a maintenance effort to introduce and maintain sand in the coastal 
beach/dune system. Beach and dune restoration and sand transfer projects help to protect coastal residents and properties 
from harm and damage related to severe storm events and persistent erosion and to maintain evacuation routes. These 
projects are located in critically eroded areas and are considered essential to correcting conditions threatening the health 
and safety of the public. This project was given a Comprehensive Plan ranking of 1 since the project is intended to address 
critical erosion which is considered a public hazard. The project is located in a Coastal High Hazard Area. The 
department ranking is a generalized order of preference within the Shoreline Protection Program. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Lake Worth Inlet Management Plan/M046 


DESCRIPTION: 


Funding for the implementation of the South Lake Worth Inlet Management Plan. Coordination with the Town of 
Manalapan, the Town of Ocean Ridge and the South Lake Worth Inlet Advisory Committee. Funding for capital project 
construction will be from Fund 460. 


PROPOSED SOURCES OF FUNDING: Tourist Development Tax and State Funding 


Included in the Comp Plan? 


Managed Growth U/S Ex GI AR 
- аа EAR 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 


Special Considerations 


eee es 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $195,284 $20,000 2007 $165,000 
Site/Right of Way $0 $0 0 $0 
Construction $39,717 $75,000 2007 $365,000 
Equipment $0 $0 0 50 


Other project costs 50 50 0 50 


-----  ——.2Ч. __—————— 


Total Estimated Cost $235,001 $95,000 2007 $530,000 


PROPOSED COMPLETION Month 


OPERATING First Year 


Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Lake Worth Inlet Management Plan/M046 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Coastal Management Element Objective 1.3a of the Comprehensive Plan states that the County shall encourage effective 
bypassing of littoral drift sand at all inlets through coordination with all inter-governing bodies, special taxing districts and 
state and federal agencies. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 

IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
AII three categories of high hazard funding apply. The project provides storm protection to existing development, protects 
evacuation routes and provides recreational and environmental enhancement through the maintenance of the beach/dune 
system. 1 & 3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
The project area is being restored and maintained to provide erosion protection, natural habitat and recreational area in 
accordance with State and Federal permit requirements and contractual agreements. The project addresses critical 
erosion, which is considered a public hazard. 


Sand transfer projects are given a matrix of 2 since these projects are a maintenance effort to reintroduce and maintain 
sand in the coastal beach system. They are essential because without them the health and safety of the public are 
threatened. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
County funding of shore protection projects using a portion of the Tourist Development Taxes is authorized by Ordinance 
2000-011 and Florida Statute 125.0104 and the use of ad valorem funds is authorized by direction of the Board of County 
Commissioners. State funding of beach erosion control projects is authorized by Florida Statute 161.091. Federal funding 
of shore protection projects in Palm Beach County is authorized by Public Law 85-500 and Public Law 87.874. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


South Lake Worth Inlet - Seawall Replacement/M702 


PROJECT TITLE: 
DESCRIPTION: 
Seawalls will need to be replaced continually as they deteriorate beyond repair. 


PROPOSED SOURCES OF FUNDING: Ad Valorem and South Lake Worth Inlet Funds. 


Included in the Comp Plan? 


Managed Growth U/S Gl AR 
- $$ CAR 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY Policy 1.4-a 7 Policy 1.4-b 


Special Considerations 


eS 


COST ESTIMATE: Prior FY 2002 


Future Funding 


Funding Request FY Amount 
Design & engineering $25,000 50 2007 50 
Site/Right of Way S0 50 0 50 
Construction $510,000 $225,000 2007 $925,000 
Equipment 50 50 0 50 
Other project costs 50 50 0 50 
Total Estimated Cost $535,000 $225,000 2007 $925,000 


PROPOSED COMPLETION 


Month 


OPERATING First Year 


Number of personnel 


Annualized 


Personal services 
О & M costs 
Total operating costs $0 $0 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Lake Worth Inlet - Seawall Replacement/M702 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Coastal Management Element Objective 1.3 requires ERM to develop and implement a management plan for the inlet. 


IS THE PROJECT IN AHIGH HAZARD AREA? Yes 

IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 

All three categories of high hazard funding apply. 1&3 

JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
The project area is being restored and maintained to provide erosion protection and recreational area in accordance with 
State & Federal permit requirements and contractual agreements. The project addresses the repair/replacement of inlet 
facilities, which could otherwise become a public hazard. 


Construction is required in order to maintain a functioning inlet. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Funding is authorized by H. B. 2675. 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Lake Worth Inlet - Sand Transfer Plant Reconstruction and Discharge Line Extension 
DESCRIPTION: 


Remove the deteriorating sand transfer plant that was built in 1967 and design and construct a facility that meets current 
safetv codes. As part of this project the discharge line will be extended in order to maintain proper long shore movement of 
sand to down drift beaches. 


PROPOSED SOURCES OF FUNDING: South Lake Worth Inlet Fund and State Funds. 


Included in the Comp Plan? 
Managed Growth U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY 


Policy 1.4-a 7 Policy 1.4-b 


Special Considerations 


Ss 


COST ESTIMATE: Prior FY 2002 


Funding Request FY Amount 


Future Funding 


Design & engineering $155,575 


Site/Right of Way 50 50 0 50 
Construction $939,424 $99,941 2007 $200,000 
Equipment 50 50 0 50 


Other project costs S0 S0 0 S0 


Total Estimated Cost $1,094,999 599,941 2007 5200,000 


PROPOSED COMPLETION Month December Year 2003 


OPERATING First Year 


Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 - FY 2007 


PROJECT TITLE: South Lake Worth Inlet - Sand Transfer Plant Reconstruction and Discharge Extension 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Coastal Management Element Objective 1.3 requires ERM to develop and implement a management plan for the inlet. 


IS THE PROJECTINAHIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
1&3 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
The plant is being replaced to provide erosion protection, natural habitat and recreational area in accordance with State 


and Federal permit requirements and contractual agreements. The project addresses critical erosion, which is considered a 
public hazard. Construction of the facility and pipe line extension is included in the approved Inlet Management Plan. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Funding is authorized by H. B. 2675 and in Florida Statute 161.091 and 161.101. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


CAPITAL IMPROVEMENT 
PROGRAM 


CRIMINAL JUSTICE/SHERIFF 


* Judicial Centers 
* Jails/Detention Facilities 
*Drug Farm/Rehabilitation 
*Weapons Training 
*Vehicle Maintenance 


FISCAL YEARS 2002-2007 


2 


аз Board of County Commissioners 
я! — А А 
Ф Criminal Justice & Sherriff 


MARTIN COUNTY 


BROWARD COUNTY + 


| 


MAP LEGEND 


New Funded Projects 


New Funding 


0 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 
DEPARTMENT: CRIMINAL JUSTICE PROJECTS - FD&O 
—————————— "ERREICHEN. LJ ER 


FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
FUNDING SOURCES —————— N THOUSAND tttm 
BOND/LOAN PROCEEDS 0 
AD VALOREM TAXES 0 
INTEREST & OTHER 0 
IMPACT FEES-Public Bldg 0 
IMPACT FEES-Zone Z-2 0 
FROM RESERVES 0 
BUDGETED REVENUES 0 0 0 0 0 0270 
o --і ыр 3 -- 3 2% -—— ————— p——) ILLA — 
EXPENDITURES 
TOTAL EXPENDITURES 0 0 0 0 0 0 0 


BUDGETED APPROPRIATIONS 0 0 0 0 0 0 0 


- i Criminal Justice and Downtown Judicial Center 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The new Jail, Sheriff Administration Facility and Courthouse were completed and occupied in the 1994/95 fiscal year. 
The Belle Glade Jail project had been postponed until FY 94/95 and was completed in FY 1999. The major projects to be 
= completed include the Stockade Kitchen and Courthouse Plaza. 


Ad Interest From Carry- Total 
Fund Description Valorem & Other Reserves forward Budget 
а Criminal Justice & Downtown Judicial Center 

322 Air Preconditiong 117 117 

= 322 Air/Water Test & Balance 62 62 
322 Courthouse CCTV Expansion 29 29 

322 Courthouse Security System 26 26 

322 Courthouse-Plaza 1,000 1,000 

m 322 IAQ Improvements 106 106 
322 Medical Examiner's Building 28 28 

322 Misc Bldg Repairs/Modifications 33 33 

- 322 Old Courthouse Demolition 892 892 
322 Security System Improvements 1 1 

322 Stockade Kitchen 1,367 1,367 

322 Water Intrusion 9 9 

M 338 Transfers-Sheriff Capital 1 1 
344 Four Points Parking/Inter Cir 240 240 

353 Arbitrage Costs 1 1 

- 353 Govt Ctr Garage-Reseal 1st & Тор 118 118 
353 Judicial Parking . 18 18 

471 PBSO Shooting Range Traning Imp 1 1 

472 Shooting Range-Public Addition 11 11 

n 490 Medical Examiner's Building 0.47 0 
490 Public Defender 5/6 Floors 56 56 

490 SA 2nd Floor Buildout 82 82 

- 490 Stockade Kitchen 31 31 
491 Shooting Range-Public Addition 19 19 

М Total Criminal Justice Projects 0 0 0 4.247 4.247 
Ad Interest/ From Carry- Total 
Funding Recap Valorem Other Reserves forward Budget 

322 30M AIRPORT CENTER OFFICE BLDG 3,669 3,669 

338 SHERIFF VEHICLE LOAN FY 98 1 1 

344 20M SUNSHINE LN 800MHZ RADIO 240 240 

"n 353 15.175M JUD GARAGE ACQUISITION 137 137 
471 LAW ENFORCE/IMPACT FEES 71 1 1 

472 LAW ENFORCE/IMPACT FEES Z2 11 11 

— 490 PUBLIC BUILDING IMPROV FUND 169 169 
491 PUBLIC BUILDING IMPACT FEES 19 19 

Total 0 0 0 4.247 4.247 

= m e i ee 
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CAPITAL IMPROVEMENT 
PROGRAM 


PARKS & RECREATION 


*Community Parks 
*District Parks 
*Regional Parks 
* Beach Parks 
*Pools/Fishing Piers/Golf 


FISCAL YEARS 2002-2007 


5; ; Parks & Recreation Department 
“окт” 


Ж Board of County Commissioners 


MARTIN county! 


LAKE OKEECHOBEE 


BROWARD COUNTY ~ 2; d || 


A - АВ = New Funded Projects (See Ра 3) 284: 
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MAP LEGEND 
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Impact Fees 
. Jupiter Beach Park Expansion 


. Diamond Head/Radnor Park 

. Ocean Cay Design & Development 

. Loggerhead Park Improvements 

. Property Acquisition Zone 1 

. Dyer Park Improvements 

. Peanut Island Design and Development 
. Property Acquisition - Park Zone 2 


Countywide 
-- $25 Mil GO Rec/Culture Projects 

-- $30 Mil Park Development Projects 
-- Park Improvement Projects 


Projects 


Property Acquisition - Park Zone 3 
John Prince Park 

1. Administration Building 

2. Improvements 

3. Special Populations Facility 


. Lantana Landfill 


1. Junior Golf Course 
2. Lantana Landfill District Park “Г” 


. Santaluces Aquatic Center Improvements 
. Caloosa Park Improvements 

. Green Cay Nature Center 

. Aqua Crest Pool/Facility Enhancements 


Lake Ida Park Improvements 
Morikami Park Area Improvements 
Milani Parcel Improvements 
Riverbend/Reese Groves Park 
Jupiter Farms District *C" 


. District Park "F" Acreage/Design and Dev. (Acreage) 
. Sansbury's Way Park Design and Development 

. Seminole Palms Park Improvements 

. Okeeheelee Park 


1. Golf Course Practice Facility 
2. Okeeheelee Park Improvements 
Cholee Park/Infrastructure Improvements 
South County Regional Park (Parcel A)/Tennis Center 


AA. West Boca District “Е” 
AB. Agricultural Reserve Park 


New Funded Projects 


New Funding 


538,000 
51,216.000 
5350,000 
5100,000 
5700,000 
5200,000 
5370,000 
51,968,000 
51,700,000 


52,756,000 
5900,000 
5750,000 


51,800,000 
53,538,000 
5100,000 
5243,000 
5650,000 
5100,000 
5100,000 
52,846,000 
5620,000 
56,424,000 
5500,000 
56,150,000 
54,020,000 
5618,000 


$150,000 
$1,058,000 
$9,950,000 
$12,343,000 
$1,633,000 


$1,190,000 
$110,000 


$4.112,000 
$71,536,000 


$2,233,000 . - 
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SUMMARY ОҒ NEW CAPITAL PROJECTS 


DEPARTMENT: PARKS AND RECREATION 


Total 


Page 


Ref 


D-14 
D-16 
D-18 
D-20 
D-22 
D-24 
D-26 
D-28 


D-30 
D-16 
D-32 
D-34 
D-36 
D-38 


FISCAL YEARS 


FUNDING SOURCES 


AD VALOREM 

INTEREST & OTHER 

BOND PROCEEDS 

IMPACT FEES- Zone 1 

IMPACT FEES- Zone 2 

IMPACT FEES- Zone 3 
CARRYOVER FROM PRIOR YEAR 


BUDGETED REVENUES 


EXPENDITURES 


Impact Fees 


Zone 1 (See Note 1) 


Diamondhead/Radnor Park Design & Dev 
Dist Park "Е" (Acreage) 
Jupiter Beach Park Expansion 
Jupiter Farms District Park "C" 
Loggerhead Park Improvements 
Ocean Cay Design & Development 
Property Acquisition-Park Zone 1 
Riverbend/Reese Grove Pk 
Unallocated Reserves 

Sub-Total Reserves Zone 1 


Other Carryforward Projects (pg 2) 
Sub-Total Zone 1 
Zone 2 (See Note 1) 


Cholee Park/Infrastructure Improvements 
Dist Park "F" Design & Dev. (Acreage) 
Dyer Park Improvements 

John Prince Park Administration Building 
John Prince Park Improvements 

John Prince Park Special Populations Fac 


CAPITAL IMPROVEMENT PROGRAM 


2002 


2003 


2004 


2005 


2006 


2007 6 Years 


1,861 
2,750 


1,465 
4,247 
2,964 
65,622 


78,909 


50 
200 
38 
500 
100 
350 


600 


(183) 


1,655 
4,500 


6,155 


1,250 
550 
100 

1,000 
300 
750 


1,640 
254 


1,272 


4,470 
2,635 


10,271 


500 


1,338 


(566) 
1,272 


1,272 


1,500 
1,000 
100 


300 


1,640 
232 


1,272 
4,470 
2,635 


10,249 


500 


200 
1,138 


(566) 


1,272 
1,272 
2,000 
1,300 


300 


1,640 
54 


1,272 


4,470 
2,635 


10,071 


500 


200 
1,138 


(566) 


1,272 


1,272 


2,000 
800 


218 


1,640 
(226) 


1,272 


4,470 
2,635 


9,791 


400 


300 
1,138 


(566) 
1,272 


1,272 


1,600 
400 


800 


IN THOUSANDS——————— s 


1,640 10,061 
(411) 2,653 
1,272 7,825 
4,470 26,597 
2.635 16,139 
65,622 

L 9,06 128,807 
766 1,216 
1,700 
38 
500 
100 

350 
700 
1,072 6,424 
— (666 (3.013 
1,272 8,015 
4,500 
1,272 12,515 
1,600 9,950 
400 4,450 
200 

738 2,756 
900 

750 

1 | 
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SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: PARKS AND RECREATION 


Total 


D-40 
D-42 
D-44 
D-46 
D-48 
D-50 
D-52 
D-54 
D-56 


D-58 
D-60 
D-62 
D-64 
D-66 
D-68 
D-70 
D-72 
D-74 
D-76 
D-78 


FISCAL YEARS 


FUNDING SOURCES 


Lantana Junior Golf Course 
Lantana Landfill District Park "1" 
Okeeheelee Golf Course Practice Fac 
Okecheelee Park Improvements 
Peanut Island Design & Development 
Property Acquisition-Park Zone 2 
Sansbury's Way Park Design & Dev 
Santaluces Aquatic Center Improvements 
Seminole Palms Park Improvements 
Unallocated Reserves 

Sub-Total Reserves Zone 2 


Other Carryforward Projects (pg 2) 
Sub-Total Zone 2 
Zone 3 (see Note 1) 


Agricultural Reserve Park 
Aquacrest Pool/Facility Enhancement 
Caloosa Park Improvements 
Green Cay Nature Center Design/Dev 
Lake Ida Park Improvements 
Milani Parcel Improvements 
Morikami Park Area Improvements 
Property Acquisition-Park Zone 3 
So Cty Regional Pk. (Parcel A)/Phase I 
So Cty Regional Tennis Center 
W Boca District Park "E" Design & Dev 
Unallocated Reserves 

Sub-Total Reserves Zone 3 


Other Carryforward Projects (pg 2) 
Sub-Total Zone 3 


Sub Total Impact Fees 


ГА М BEACH COU мг? 


CAPITAL IMPROVEMENT PROGRAM 


2002 2003 2004 
900 900 
600 1,000 
150 
300 270 268 
370 
268 200 
150 370 
100 
400 218 
(1,635) (768) (768) 
4,803 4,470 4,470 
12,264 
17,067 4,470 4,470 
100 
243 
250 400 
100 
500 120 
900 500 295 
400 300 250 
1,028 1,615 2,500 
300 
500 500 633 
(724) (1,043) (1,043) 
3,354 2,635 2,635 
10,261 
13,615 2,635 2,635 
36,837 


2005 


IN THOUSANDS 


1,000 
220 


500 
500 


(768) 


4,470 


4,470 


233 


295 
250 
2,900 


(1,043) 


2,635 


2,635 


2006 


938 


500 
1,000 


(768) 


4,470 


4,470 


1,000 


428 
250 
2,000 


(1,043) 
2,635 


2,635 


8,377 8,377 8,377 8,377 


Note 1: Impact Fee proceeds are accumulated in Reserves until such time as there is sufficient cash available to fund a project. 
Once there is sufficient cash available to fund a project, the project budget account will be established by transfer from reserves. 


2007 6 Years 
1,800 
3,538 
150 
1,058 
370 
500 1,968 
2,000 4,020 
100 
618 
(768) (5,475) 
4,470 27,153 
12,264 
4,470 39,417 
1,000 2,233 
100 
243 
650 
100 
620 
428 2,846 
250 1,700 
2,000 12,043 
300 
1,633 
(1,043) (5,939) 
2,635 16,529 
10,261 
2,635 26,790 
8,377 78,722 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: PARKS AND RECREATION 


«КТ. Еа РЕНЕ ame 


FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
LAL TEARS SS пп 2000 2007 4 6 Years 
FUNDING SOURCES IN THOUSANDS 


Bond Proceeds-25 Million GO Rec/Cult 99 


Reserves i (430) | (430) 
D-93 Acreage Community Park Improvements 170 170 
D-92 Cabana Colony Neighborhood Park 70 70 
D-92 Caloosa Park Renewal & Replacement 80 80 
D-92 Jupiter Beach Park Renewal & Replacemt 100 100 
D-92 Lake Lytal Park Renewal & Replacement 170 170 
D-93 R.G. Kreusler Park Renewal & Replacemt 50 50 
D-93 S County Civic Ctr Renewal & Replace 70 70 
D-93 San Castle Neighborhood Park 120 120 
D-93 South Inlet Park Picnic Area & Fencing 90 90 
D-93 Veterans Park West Boca Improvements 100 100 
D-92 Winston Trails Community Park Improve 170 170 

Other Carryforward Projects (pg 2) 19,530 19,530 

Total 25 Million GO Rec/Cult 99 Bond 20,290 20,290 


Bond Proceeds-30 Million Park Developmnt 


Reserves (81) (81) 
D-92 Paul Rardin Park Restrooms 50 50 
D-80 Pioneer Park Improvements 60 60 
Other Carryforward Projects (pg 2) 715 715 
Total 30 Million Park Developmnt 744 744 


Bond Proceeds-26.3M Community Parks '96 


Reserves 261 261 
Other Carryforward Projects (pg 2) 7,146 7,146 
Total 26.3 Million Bond Proceeds 7,407 7,407 
Park Improvement Funds 
D-82 Burt Reynolds Boat Ramps (FBIP) 250 250 
D-84 CCRT Neighborhood Parks 240 240 240 240 240 240 1,440 
D-86 Commission District Reserves 1,400 1,400 1,400 1,400 1,400 1,400 8,400 
D-64 Green Cay Nature Center 351 351 
D-34 John Prince Administration Building 750 750 
D-36 John Prince Park Improvements (FRDAP) 150 150 
D-38 John Prince Park Special Populations Fac 450 450 
D-88 Juno Park Acquisition 221 221 
D-48 Peanut Island Design & Dev (FBIP) 300 300 


10-а 


SUMMARY ОЕ NEW CAPITAL PROJECTS 


DEPARTMENT: PARKS AND RECREATION 


Total 
2002 2003 2004 2005 2006 2007 6 Years 
5 - 5 5 46. 2007 6Years 


D-90 
D-90 


FISCAL YEARS 


FUNDING SOURCES 


Phil Foster Park Improvements (FIND) 
Phil Foster Park Improvements (LWCF) 
Reserves 

Other Carryforward Projects (pg 2) 
Total Park Improvement Fund 


Capital Outlay Fund 
Carryforward Projects (pg 2) 


Total Capital Outlay Fund 


South Lake Worth Inlet Fund 
Carryforward Projects (pg 2) 
Total South Lake Worth Inlet Fund 


Transportation Inprovement Fund 


Carryforward Projects (pg 2) 
Total Transportation Inprovement Fund 


Total Capital Expenditures - Parks & Rec. 


1 iM ni 


Исои 1 


CAPITAL IMPROVEMENT PROGRAM 


100 

100 
(1,887) 

9,613 


12,038 


375 
375 


С 1,208 


1,208 


254 232 


1,894 1,872 


10,271 10,249 


IN THOUSANDS 


54 (226) (411) 
1,694 1,414 1,229 


10,071 9,791 9,606 


100 
100 
(1,984) 


9,613 


20,141 


128,897 


Parks & Recreation Department 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The Parks & Recreation Department's function is to develop and maintain the County's 66 park sites, and to 
provide recreational facilities and programs for County residents. The Recreation & Open Space Element of the 
Comprehensive Plan established levels of service for acquisition and development of Beach, Regional, District, 
and Community Parks. 


Parks Impact Fee revenues are budgeted to maintain levels of service for Beach, Regional, and District Parks. 
Projects funded by a $30 million bond issue, approved in 1986, provide a slight level of service increase in Regional 


Parks, as called for in the Comprehensive Plan. Ad valorem fundin 
Community, and Neighborhood Park projects, 


в supports renewal and replacement projects, 
which cannot be funded by Impact Fees. 


The major Parks & Rec projects in process are the construction of various community parks at an estimated cost of 
$26.3 million from bond proceeds issued in FY 1996 and an additional $25 million issued in FY 2000 for other recreational 
and cultural purposes. 


Fund 


301 
301 
301 


306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 
306 


Ad 
Description Valorem 
Parks & Recreation 
Capital Outlay 
CCRT Parks Schall Circle Proj 
CCRT Parks Stacy St Proj 


CCRT San Castle Neighborhood Prk #1 


Total Capital Outlay 


$25 GO Rec/Cult 1999 CTF 
Winston Trails Community Park 
Acreage Community Park 
Aquacrest Pool Restroom Renov 
Belle Glade Youth Center 
Bicentennial Park Improvements 
Boynton 1913 School Museum 
Cholee Park Equestrian Ctr Imp. 
Concert Hall at Mizner Park 
District 5 Ballfield Improvements 
District Park E Design & Dev 
Dubois Park Restroom Replace 
Equestrian Trail Improvements 
Ezell Hester Community Center 
Gaines Park Improvements 
Hagen Rd Elem.Sch.Rec Fields 
Junior Gold Course 
Lake Ida Restroom Repl & Renov 
Lake Lytal Park Improvements 
Loxahatchee Groves Park Improvements 
Mts Botanical Gardens at Cholee 
N Cty District Park Land Acq. 
Northwest Park Ballfields 
Northwood Community Center 
Old Osborne School Park 
Old School Square 
Pahokee MLK Improvements 
Pahokee Waterfront Improvements 
Palm Beach Lakes Field Improvements 
Palm Beach Zoo at Dreher Park 
Palm Springs Rec Improve. Prog. 
Paul Rardin Park Restroom Repl 
PBC Courthouse Art 
Phil Foster Park Renovation 
Royal Palm Beach Park Acquisition 
S Cty Civic Ctr & Chiles Pk Imp 
S Cty Regional Park Band Shell 
Spady House Museum 
Tate Recreation Center 
Tommy Plyler Field Improvement 
Veterans Park Improvements 
West Jupiter Comm Ctr Lighting 
Westgate Comm Ctr Gym/Rec Ctr 
Young Artists Studio Facility 
Reserves (unallocated) «1» 

Total 525 Million Rec/Cult Bond Projects 


D-09 


Interest Impact From 
& Other Fees Reserve: 


Carry- 
forward 


Fund 


360 


456 
456 
456 
456 
456 
456 


457 
457 
457 
457 
457 
457 
457 
457 
457 
457 
457 
457 
457 
457 
457 


460 


480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 
480 


Parks & Recreation Department 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


Ad Interest Impact From Carry- 
Valorem | & Other Fees Reserve: forward 
Transportation Improvmt Fund 
Marcinski Road/US 1 - A1A 11 
Total Transportation Improvt Fund 11 
$30 Million Acquis & Devel Bond Projects 
Acreage Community Park 46 
John Prince Park Admin Bldg 180 
Ocean Ridge Hammock Pk FY 94 30 
Pioneer Park Improvements 250 
Westgate Comm Ctr-Field Lights 3 
Reserves (unallocated) «1» 29 206 
Total $30 Million A&D Bond Projects 29 715 
$26.3M Community Parks C/Acq '96 
Boynton Inlet Boat Ramp Park 2,625 
District 1 Field Imp & Nature Center 250 
District Park A Pool 0 
Jupiter Farms Community Park 419 
Lake Worth Corridor Park(s) 113 
Light Harbor Marina 0 
LW Rd Corr/Kenwood Nghbhd Park 60 
Morikami Community Park 4 
North County Rec Center 2 
Riviera Beach Pool 1,500 
S Cty Regional Rec Ctr & Pool 13 
South Central Cty Rec Center 12 
Westgate Comm Ctr Gym/Rec Ctr 1,659 
Winston Trails Community Park 8 
Reserves (unallocated) «1» 261 481 
Total $26.3M Community Parks C/Acq '96 261 7,146 
South Lake Worth Inlet 
Ocean Inlet Park 1.208 
Total South Lake Worth Inlet 1,208 
Other Funding Sources 
Burt Reynolds Park 15 
Bert Winters Park/Waterline 34 
Carlin Park Bike Path 6 
Gov. Lawton Chiles Comm. Park 361 
Jupiter Beach Park FY 94 50 
Lake Ida Park Picnic Area '94 5 
Light Harbor Marina 554 
Morikami Park Additional Areas 6 
PB Gardens/Oak Park 7, 
Peanut Island Design & Development 1,523 
West Jupiter Community Ctr 0 
Westgate Community Ctr 1 
Winston Trails Community Park 125 
WPB/Phipps Pk Roller Hockey Rink 75 
WPB/S Olive Park Playground 30 
Cholee Park 1,693 
CCRT Neighborhood Parks 240 240 
Coral Cove Pk Estuary Enhance 4 
Gifts to Parks Е 13 
Green Cay Nature Center 263 
Inter City Upbeat/Hoop City 0 
John Prince Park/LW Road Area 68 
Kennedy Park 1 
Kenwood Neighborhood Pk 40 
Lake Ida Dog Park 10 
Lakewood Neighborhood Pk 50 
Ocean Inlet Park Marina 46 
Paul Rardin Park Improvements 9 
PBC FBIP Inter Waterway Signs 7 
Pinewood Park 22 


Parks & Recreation Department 
Summary of Capital Projects 
Ву Funding Source 
Fiscal Year 2002 Budget 


Ad Interest Impact 
Description Valorem 46: Other Fees 


Other Funding Sources - Cont, 
San Castle Neighborhood Pk 
Sandalfoot Cove Park Improvements 
School Bd/Seminole Tr Elem Pldg 
Spec. Pop Recr. Prg & Trng Ctr 
Special Events 
Sundy Feed Store 
Phil Foster Park Renovation 
W. Jupiter Commun. Ctr Lghting 
American Orchid Society/AOS Lane 
Boating Improvement FBIP 
Boca Raton/Golden Fig Park 
Boynton Bch/1913 Childrens Museum 
Case/Mount Olive 2000 
Center for Youth Activ/Center Improvements 
Comm. Child Care Center/Kitchen 
Delray Beach Choral/Singing Tour 
First Step Plus/Summer Rec. Program 
Highland Beach/Lecture Series 
J&C Racing/BMX Jerseys 
Juno Park Acquistion 
Jup/Jup Comm Park Batting Cage 
Lake Lytal Pool-Fac Enchancement 
Lake Pk/Kelsey Pk E. Landscaping 
Mad Dads/Extended Program 
MLK Coord Com WPB/Peace Cmp Tr 
N. Cty Little League/Ballfield Improvements 
New Beginnings/Summer Cultural/Rec Prgm 
P.B. Shakespeare Fest/Festival by Sea XI 
PBG/Westminster Park Improvements 
Pinewoods Parks Improvements 
RB/Municipal Beach Improvements 
Riviera Bch/Black History Month 
Royal Palm Beach/Sr. Service Coordinator 
S. FL Opera/Marriage of Figaro 
S.County Civic Center Improvements 
Sandalfoot Cove Park Improvements 
Sch Bd/Binks Elem/Music Instruction 
Sch Bd/Boca Raton High School Stage 
Sch Bd/Kids on Stage Concert 
Sch Bd/Loggers Run Comm Ms/Rec 
Sch Bd/NPB Elementary Playground 
Sch Bd/NPB/NPB School Ballfield 
Sch Bd/Olympic Heights High School/Film Eq 
Sch Bd/Pilot After School Enhancement 
Sch Bd/Project Graduation 2001 
Sch Bd/Wellington Landings MS/Trip 
South County Mental Health Clinic/C. McAuliffe Intervention Program 
Special Olympics Program Equipment 
Summer Camp Scholarships 2001 
Veterans Park Improvements 
Westgate Comm Gym/Rec Center 
WPB/Armory Art Ctr/Improvements 
WPB/Loxahatchee Nature Center 
Reserve for District 1 
Reserve for District 2 
Reserve for District 3 
Reserve for District 4 
Reserve for District 5 
Reserve for District 6 
Reserve for District 7 
Reserves Gifts For Parks 
Reserves Revenue From Land Transactions 
Reserves—Payment in Lieu of Recreation 


Contigency Reserves 1,861 564 
Total Fund 480 1,861 564 
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482 
482 
482 
482 
482 
482 
482 
482 
482 
482 
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482 
482 
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483 
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483 
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483 
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483 
483 
483 


Parks & Recreation Department 
Summary of Capital Projects 


Description 

Fund 481 Impact Fees Zone # 1 
Diamondhead/Radnor Park 
Jupiter Beach Park FY 94 
Jupiter Farms Park Improvement 
Light Harbor Marina 
Loggerhead Park Improvements 
Loggerhead Park/Parking Lot Ext 
Ocean Cay Park 
Peanut Island Phase I 
Riverbend/Reese Grove Park 
Reserves (unallocated) «1» 

Total Fund 481 


Fund 482 Impact Fees Zone #2 
Cholee Park 
Dist Park B - Acq & Dev 
District Park A Pool 
John Prince Park - Admin Bldg 
John Prince Park - Maint Expansion 
John Prince Park Custard Apple 
John Prince Park Improvements 
Junior Golf Course 
Lake Lytal Park Improvements 
Lake Lytal Pool/Facility Enhancement 
Okeeheelee Golf Course Improve 
Okeeheelee Park Improvements 
Okeeheelee Park-Boat Concession 
Okeeheelee Park-Boat Ramp 
Okeeheelee Park-Nature Center Exh. 
Okeeheelee Roadside Park 
Peanut Island - Design & Dev 
Sansbury Way Park 
Santaluces Ath Complex-Field Lights 
Seminole Palms Park Improvemnt 
Dyer Park Improvements 
John Prince Park/LW Road Area 
Reserves (unallocated) «1» 

Total Fund 482 


Fund 483 Impact Fees Zone #3 
Aqua Crest Pool 
Lake Ida Park 9th St Picnic 
Morikami Park Add'l Areas 
S County Regional Park 
Southwest Aquatic Cmplx & Rec Ctr 
Southwinds Golf/Culbhouse Exp 
Caloosa Park-In Line Skating Complex 
District Park "E" Design & Dev 
Gulfstream Development 
Land Acquisition-Park Zone 3 
Milani Park 
S. County Regional Tennis Ctr. 
Caloosa Park Improvements 
Lake Ida Park Improvements 
S.Cty Reg. Park Improvements 
Reserves (unallocated) «1» 

Total Fund 483 


Total Parks & Recreation Dept. 


Valorem 


By Funding Source 
Fiscal Year 2002 Budget 


Ad Interest Impact From 
& Other Fees Reserves 


Саггу- 
forward 


43 
281 
400 

1.084 

62 

18 
249 

16 
596 


190 1,465 1.751 


190 1,465 4,500 


556 4,247 7,094 
556 4,247 12,264 


1,861 2,750 8,676 0 65,622 


<Note 1> Impact Fee proceeds are accumulated in Reserves until such time as there is sufficient cash available to fund a 
project. Once there is sufficient cash available to fund a project, the project budget account will be established by 
transfer from Reserves. The balance shown as total budget for Reserves represents the anticipated balance at year end 
after all budgeted proceeds are received. 
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Total 
Budget 


43 
281 
400 

1,084 

62 

18 
249 

16 
596 

3.406 
6,155 


693 
1,195 
41 
90 


11,897 


301 
306 
360 


456 
457 
460 
480 
481 
482 
483 


Parks & Recreation Department 


Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


Funding Recap 


CAPITAL OUTLAY 
25M GO REC/CUL 1999 CTF 
TRANSPORTATION IMPROVMT FUND 


30M PARK BOND 

26.3M PARK & REC FAC SER96 C&A 
SOUTH LAKE WORTH INLET 
PARK IMPROVEMENT FUND 

PARK IMPACT FEES Z-1 

PARK IMPACT FEES Z-2 

PARK IMPACT FEES Z-3 


Total 


Ad 


Valorem 


1,861 


1.861 


Interest 


Impact 


From Carry- 


Reserve: forward 


375 
19,530 
11 


715 
7,146 
1,208 
9,613 
4,500 

12,264 
10,261 


Total 
Budget 


375 
20,290 
11 


744 
7.407 
1,208 
12,038 

6.155 
17,067 
13,615 


78,909 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Diamond Head Radnor Design & Development 


DESCRIPTION: 


This project will commence the master planning process for this 150 acre beachfront property in Jupiter. This will be followed 
by the phased development of parking areas, restrooms, picnicking, beach access points, and ancillary park support facilities. 
This project provides the additional Beach Park acres necessary to maintain established Comprehensive Plan LOS as a result 
of permits issued for residential development in Impact Fee Zone 1. The proposed improvements will provide additional passive 
and active recreational facilities to serve the need of residents in the North Park District. 


PROPOSED SOURCES OF FUNDING: Zone 1 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S Xx 


In High Hazard Area? Yes X No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 2 
c te, 
Special Considerations N/A 


ees 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering —i125.000  . 550,000 2006 . — $400.00 
Site/Right of Way acquisition $0 50 50 
Construction S0 S0 2007 $766.000 
Equipment 50 50 — $0 
Other project costs | 50 50 = $0 
Total Estimated Cost $125,000 $50,000 акта $1,166,000 


PROPOSED COMPLETION Month 


October Year 2008 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 $0 
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PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Diamond Head Radnor Design & Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following OBJECTIVES 
and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: Identification of existing 
and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new residential development. 

«+ [Objective 1.2: Beach Park Concurrency Levels of Service, page 5; Policy 1.2а pg 6: Maintain minimum LOS at .21 developed 
acres of Beach Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund future acquisition and 
development. Policy 1.2c pg 7: Beach Park Levels of Service shall be updated consistent with EAR. Policy 1.2d pg 7: 
Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Beach Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Beach Parks as new growth 
occurs 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Beach Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing units 
have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and active 
recreational needs of the growing populace in Impact Fee Zone 1. 


| z 
1 


J 


| IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIP TION: 


Acquisition of 60 acres of land northwest of the Acreage area for future development of an active District Park facility was 
completed in FY 2000. Design for this facility is anticipated to begin in FY 2002 with proposed construction to begin in FY 
2004. This project will be funded from multiple Impact Fee Zones and is necessary to maintain Comp Plan LOS for total acres 
of District Park as a result of permits issued for residential development in Park Impact Fee Zones 1 and 2. The proposed 
improvements will provide additional passive and active recreational facilities to serve the needs of new residents in the North 
and Central Park Districts. 


District Park “Е? Acquisition, Design & Development 


PROPOSED SOURCES OF FUNDING: Zone 1 and Zone 2 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
Ba a 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $400,000 50 m S0 
Site/Right of Way acquisition $650,402 50 $0 
Construction $0 $750,000 03-07 $5,200,000 
Equipment $0 $0 2005 $200,000 
Other project costs $0 50 — S0 
Total Estimated Cost $1,050,402 $750,000 "Lam" $5,400,000 


PROPOSED COMPLETION Month 


October Year 2007 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: District Park ‘F’ Acquisition, Design & Development 

HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jupiter Beach Park Expansion 


DESCRIPTION: 
Project includes the design and construction of a new restroom/storage/office building, additional picnic shelters, parking, site 
lighting, and walkway/promenade to access the newly expanded inlet to complete the park's master plan improvements. This 
project is necessary to maintain Comprehensive Plan Concurrency standards for Beach Park developed acreage and for passive 
and active recreational needs of residents in the North County Park Impact Fee Zone 1. 


PROPOSED SOURCES OF FUNDING: Zone 1 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S X R 


In High Hazard Area? Yes X No 


In Revitalization/Redevelopment Overlay? 


4 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 


N/A 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $66,000 $0 So $0 
Site/Right of Way acquisition $0 50 vena $0 
Construction $511,000 $38,000 UTR 50 
Equipment S0 FREE S0 
Other project costs S0 _ 50 
Total Estimated Cost $577,000 $38,000 = $0 


PROPOSED COMPLETION Month October Year 2002 


OPERATING COSTS: First Year 


Annualized 


Number of personnel 0 0 
Personal services $15,000 $15,000 


O & M costs — —S$5,000 . ща 1550009 
Total operating costs $20,000 $20,000 


NONE 
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Loos 
PALM BEACH COUNTY 
а CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 
PROJECT TITLE: Jupiter Beach Park Expansion 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 

” [This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 

к= [residential development. Objective 1.2: Beach Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .21 developed acres of Beach Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: Beach Park Levels of Service shall be updated consistent with 

,, |EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 

si IS THE PROJECT IN A HIGH HAZARD AREA? Yes 

IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 
JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
-- |MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Beach Parks. 
DEPARTMENT: This project is not ranked. 
COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Beach Parks as new growth 
we, [occurs. 
JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
™ [This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Beach Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
== [active recreational needs of the growing populace in Impact Fee Zone 1. 
IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jupiter Farms District Park ‘C’ 


DESCRIPTION: 


Improvements will include the phased design and construction of District Park active and passive recreational facilities, 
drainage. and infrastructure to complete the park's master plan improvements. Additional facilities will include ballfields, 
athletic fields, basketball, roller hockey, exercise trail, picnic pavilion, playground, equestrian rings, and associated restrooms, 
parking, lighting, maintenance area, and other support facilities. This project is thecontinuation ofa previous land acquisition 
and an expanded site park master plan and is necessary to maintain Comprehensive Plan Concurrency standards for District 
Park developed acreage for passive and active recreational needs of residents in the North County. 


PROPOSED SOURCES OF FUNDING: 


Zone 1 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 


4 Policy 1.4-b 


N/A 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $157,000 50 TN S0 
Site/Right of Way acquisition $625,000 50 a 50 
Construction $900,000 $500,000 А ча: 2 50 
Equipment 50 50 EE" S0 
Other project costs S0 50 mut 50 
Total Estimated Cost $1,682,000 $500,000 "ETT 50 


PROPOSED COMPLETION Month March Year 2002 


OPERATING COSTS: First Year Annualized 


Number of personnel „© 1 
Personal services $15,000 $30,000 


O & M costs $5,000 $10,000 
Total operating costs $20.000 $40,000 


NONE 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jupiter Farms District Park ‘C’ 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
™ [This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
нә [residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 
p IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
На MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 
DEPARTMENT: This project is not ranked. 
— 
COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
„| occurs. 
JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
™ | This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
к= [active recreational needs of the growing populace in Impact Fee Zone 1. 
IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Loggerhead Park Improvements 


DESCRIPTION: 


Design and construction of additional walkways, landscaping, fencing, maintenance building, and other related improvements 
to expanded capacity for the park and adjoining public beachfront. This project will increase beach access opportunities and 
adds parking capacity at this popular beachfront park. This project is necessary to maintain Comp Plan LOS for Beach Parks 
as a result of new residential development in Park Impact Fee Zone 1. The proposed improvements will provide the additional 
capacity and recreational opportunities needed to serve new residents in the North Park District. 


PROPOSED SOURCES OF FUNDING: Zone 1 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
c ERI е ы — 2 abis MM рес аре c E TRI ERE QN 
Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request Amount 
Design & engineering $20,000 S0 
Site/Right of Way acquisition 50 50 
Construction $180,000 $100,000 
Equipment S0 S0 
Other project costs 50 50 


Total Estimated Cost $200,000 $100,000 


PROPOSED COMPLETION Month June Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel N/A N/A 

Personal services S0 50 


О & M costs 


$5,000 $5,000 


Total operating costs $5,000 $5,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Loggerhead Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following OBJECTIVES 
and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: Identification of 
existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new residential 
development. Objective 1.2: Beach Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain minimum LOS 
at .21 developed acres of Beach Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund future 
acquisition and development. Policy 1.2c pg 7: Beach Park Levels of Service shall be updated consistent with EAR. Policy 
1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. This project is also consistent with the 
Capital Improvement Element: Policy 1-g, pgs 4 & 5-CI: County wide Concurrency Levels of Service for Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATIO N/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Beach Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain County wide Park levels of service for developed acres of Beach Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Beach Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Ocean Cay Development 
DESCRIPTION: 


Design and construction of phased improvements including picnic shelters, restrooms, parking, beach access boardwalk, 
playground, volleyball, irrigation, and landscaping. This facility will be constructed on land leased from the State under the 
"Save Our Coast" Program. This project will provide developed acres of Beach Park necessary to maintain Comp Plan LOS 
аз a result of permits issued for residential development in Park Impact Fee Zone 1. The proposed improvements will provide 
additional passive and active recreational facilities to serve the needs of new residents in the North Park District, specifically 
adding 700 linear feet of developed beachfront and parking in proximity to the fishing pier at Juno Beach Park. This property 
was acquired in 1986 by the State of Florida with County assistance through the "Save Our Coast" Program, and must be 
developed and operated as a County Beach Park by the year 2001. 


PROPOSED SOURCES OF FUNDING: Zone 1 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering $200,000 S0 
Site/Right of Way acquisition 50 50 
Construction $3,000,000 $300,000 


Equipment S0 $50,000 
Other project costs 50 50 
Total Estimated Cost $3,200,000 $350,000 


PROPOSED COMPLETION Month May Year 2002 
OPERATING COSTS: First Year Annualized 
Number of personnel 4 4 


Personal services 


O & M costs 


$67,500 $135,000 


$7,500 $15,000 


Total operating costs $75,000 $150,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Ocean Сау Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following OBJECTIVES 
and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: Identification of 
existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new residential 
development. Objective 1.2: Beach Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain minimum LOS 
at .21 developed acres of Beach Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund future 
acquisition and development. Policy 1.2c pg 7: Beach Park Levels of Service shall be updated consistent with EAR. Policy 
1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. This project is also consistent with the 
Capital Improvement Element: Policy 1-g, pgs 4 & 5-CI: Countywide Concurrency Levels of Service for Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Beach Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Beach Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Beach Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Zone 1 Land Acquisition 


DESCRIPTION: 2 


This project establishes a fund for the acquisition of land in Zone 1 to meet the need for additional regional, beach, and district 
park acres anticipated as a result of growth over the next ten years. This project is necessary to maintain Comp Plan LOS for 
total acres of Park land as a result of permits issued for residential development in Park Impact Fee Zone 1. The proposed 
acquisition will provide additional land for development of passive and active recreational facilities to serve the needs of new 
residents in the North Park District. 


PROPOSED SOURCES OF FUNDING: Zone 1 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 
Site/Right of Way acquisition S0 $700,000 
Construction 50 
Equipment 50 
Other project costs S0 
Total Estimated Cost 50 


$700,000 


PROPOSED COMPLETION Month October Year 2007 

OPERATING COSTS: First Year Annualized 
Number of personnel N/A N/A 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Zone 1 Land Acquisition 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 1.38 total acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund 
future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. 
Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. This project is also consistent with 
the Capital Improvement Element:, Policy 1-g, pgs 4 & 5-CI: County wide Concurrency Levels of Service for Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for total acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for total acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for 
developed acres of District Parks as a result of residential developments and permits. As of 1990, approximately 30,000 
new housing units have been constructed in Zone 1. Park improvements from this project are meant to serve the 
resultant passive and active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Riverbend/Reese Grove Development 


DESCRIPTION: 


Master planning, engineering design, construction, and site work for phased development of this 700 acre regional park and 
acquisition of a 20 acre outparcel from ENCON. Phase I improvements will include much of the road, bridge, trails, and 
drainage infrastructure that will support future phases of park development. The exact scope of this project contingent upon 
finalization of a park Master Plan scheduled to be completed in summer of 2000. This project will provide developed acres of 
Regional Park necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact 
Fee Zone 1. The proposed improvements will provide additional passive recreational facilities to serve the need of new residents 
in the North Park District. 


PROPOSED SOURCES OF FUNDING: Zone 1 Park Impact Fee 


Included in the Comp Plan? 


Managed Growth Tier U/S X R | 
А —— — —— 22 Фа НК ИА. 
In High Hazard Area? Yes X No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a + Policy 1.4-b 
Ec E —— € —— J""-——— 
Special Considerations N/A 

s RN 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $702.259 S0 2003 $424,000 


Site/Right of Way acquisition $120,000 50 50 
Construction $1,836,536 $600,000 03-07 $5,400,000 
Equipment 50 50 50 


Other project costs $35,887 50 50 


———————E 


Total Estimated Cost $2,694,682 $600,000 03-07 $5,824,000 


PROPOSED COMPLETION 


Month October Year 2008 Phase I 


OPERATING COSTS: First Year Annualized 


Number of personnel 2 2 
Personal services $60,000 $80,000 


О & M costs $40,000 $50,000 
Total operating costs $100.000 $130,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Riverbend/Reese Grove Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following OBJECTIVES 
and related POLICIES: Objective 1.1: Long Range Planning and F unding, page 4; Policy 1.1a pg 4: Identification of 
existing and future recreational facilities. Policy 1.1d pg 5: F unding through park impact fees on new residential 
development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain minimum 
LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund 
future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. This project is also consistent 
with the Capital Improvement Element: Policy 1-g, pgs 4 4: 5-CI: County wide Concurrency Levels of Service for Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for 
developed acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 
17,000 new housing units have been constructed in Zone 1. Park improvements from this project are meant to serve the 
resultant passive and active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Cholee Park Phased Development 


DESCRIPTION: 


Design and construction of this approximately 600 acres Regional Park. Phase I will include design and construction of 
drainage, water bodies, equestrian center, roadways, utilities and related site infrastructure to support future phases of 
development. This project will provide developed acres of Regional Park necessary to maintain County LOS as a result of 
residential development in Park Impact Fee Zone 2 and will provide additional recreational facilities to serve the needs of new 
residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
Uer с оо M i NR а ЕИ езш 
Special Considerations 
[Dac oll. Gun nce iai ы а= Oe ==... 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering $363,000 $100,000 $400,000 


Site/Right of Way acquisition S0 S0 50 


Construction $5,421,000 $1,150,000 $8,100,000 


Equipment $0 50 $200,000 


Other project costs 50 50 


50 


Total Estimated Cost $5,784,000 $1,250,000 $8,700,000 


PROPOSED COMPLETION Month October Year 2007 Phase I 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Cholee Park Phased Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2а pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


his project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for 
developed acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 
35,000 new housing units have been constructed in Zone 2. Park improvements from this project are meant to serve the 
resultant passive and active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Dyer Park Improvements 


DESCRIPTION: 


This project includes construction of a maintenance/storage building, additional bike paths, open lawn areas, fencing, lighting, 
and site furniture, within this recently developed Regional Park. Future improvements include additional trails, playground 
areas and picnicking as park usage increases in the Central Park district as a result of continued residential development. This 
project will provide developed acres of Regional Park necessary to maintain County LOS as a result of permits issued for 
residential development in Park Impact Fee Zone 2. The proposed improvements will provide additional recreational 
opportunities to serve the needs of new residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees 


Included in the Comp Plan? 


Managed Growth Tier U/S X R Ex Gl AR 
əл к. 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
------- м 
Special Considerations N/A 

eee 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 T— S0 
Site/Right of Way acquisition S0 50 50 
Construction $100,000 $100,000 2003 $100,000 


Equipment $0 $0 $0 
Other project costs $0 50 50 
Total Estimated Cost $100,000 $100,000 $100,000 


PROPOSED COMPLETION Month 


October Year 2004 


OPERATING COSTS: First Year 
Number of personnel N/A N/A 


. Annualized 


Personal services 


О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Dyer Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. This project is also 
consistent with the Capital Improvement Element: Policy 1-g, pgs 4 & 5-CI: County wide Concurrency Levels of Service for 
Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: John Prince Administration Building 


DESCRIPTION: 


Design of a + Phase I 10,000 sq. ft. office space expansion, related parking and infrastructure to the Parks Administrative 
Office Building complex in John Prince Park and design and construction of Phase II 10,000 sq. ft. in FY 2007. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees and Park Improvement Fund 


Reserves 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
- ае S Аа, 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4&6 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $100,000 $200,000 2005 $218,000 


Site/Right of Way acquisition $0 $0 $0 


————— 


Construction $1,200,000 $1,550,000 06-07 


$1,538,000 
Equipment S0 S0 50 


Se 


| 


Other project costs $0 $0 $0 


-__ OO ы Шы 


Total Estimated Cost $1,300,000 $1,750,000 05-07 


$1,756,000 


PROPOSED COMPLETION 


Month October Year 2008 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: John Prince Administration Building 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new 
growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for 
developed acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 
35,000 new housing units have been constructed in Zone 2. Park improvements from this project are meant to serve the 
resultant passive and active recreational needs of the growing populace in Impact Fee Zone2. Additional funds of 
$500,000 from Ad Valorem is also being requested for replacement of existing office trailers that can not be funded 
from Impact Fees. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: John Prince Park Improvements 


DESCRIPTION: 
Improvements within the Park will include lakeside improvements; such, as docks, piers and shoreline facilities that facilitate 
additional waterfront use, and active facilities; such, as playgrounds, bike paths, basketball courts, tennis courts, volleyball 
courts, enclosed picnic pavilion, site lighting, landscaping, restroom improvements, and related infrastructure. This project 
will provide developed acres of Regional Park necessary to maintain County LOS as a result of permits issued for residential 
development in Park Impact Fee Zone 2. The proposed improvements will provide additional active and passive recreational 
facilities that serve the needs of new residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees and FRDAP Grants Funds 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
——————  —  —— и 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4&6 Policy 1.4-b 


Special Considerations N/A 
ЦЫ ааа. 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $50,000 $50,000 2003 $300,000 


Site/Right of Way acquisition $0 $0 50 
Construction $1,425,000 $400,000 2004 $300,000 


Equipment S0 S0 S0 


"———— 


Other project costs S0 S0 50 
Total Estimated Cost $1,475,000 $450,000 03-04 $600,000 


PROPOSED COMPLETION Month October Year 2005 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: John Prince Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d ре 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: i : Center 
DESCRIPTION: 


This project includes the acquisition of Ше +/- 6 acre Girl Scout facility in John Prince Park and the design and 
development of a Special Populations programming and training center. Development will include the upgrading of 
existing buildings, pool and infrastructure for County use and the design and development of a training center, 
gymnasium, boundless playground and support infrastructure such as utilities parking, landscaping, fencing, sidewalks, 
lighting, etc. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees and Other Reserves 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request Amount 
Design & engineering S0 $150,000 
Site/Right of Way acquisition S0 50 
Construction $600,000 $1,050,000 
Equipment S0 S0 
Other project costs S0 S0 


Total Estimated Cost $600,000 $1,200,000 


PROPOSED COMPLETION Month October Year 2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain County wide Park levels of service for developed acres of Regional Parks as new 
growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed.in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. Additional funds of $500,000 from Ad Valorem is. 
also being requested for replacement of existing office trailers that can not be funded from Impact Fees. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lantana Landfill Junior Golf Course 


DESCRIPTION: 


This project includes the initial feasibility and preliminary design study necessary to support the future development of a 
Central County Junior Golf Course facility that will support future rounds of play, tournaments and special events. This 
project will provide developed acres of Regional Park necessary to maintain County LOS as a result of permits issued for 
residential development in Park Impact Fee Zone 2. The proposed improvements will provide additional recreational 
opportunities to serve the needs of new residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: 


Zone 2 Park Impact Fees 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
D — —————— —  -—. RN 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 


4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering $400,000 50 
Site/Right of Way acquisition S0 S0 


Construction $3,796,000 $900,000 $900,000 
Equipment $0 $0 
Other project costs $0 $0 
Total Estimated Cost $4,196,000 $900,000 2003 $900,000 


PROPOSED COMPLETION Month October Year 2003 


OPERATING COSTS: First Year 


Number of personnel 


Annualized 


Personal services 


O & M costs 


Total operating costs $0 $0 


D-40 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lantana Landfill Junior Golf Course 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is ranked ? out of a totalof Park Impact Fee Projects for ЕУ 2001. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential . 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lantana District Park ‘I’ Design & Development 


DESCRIPTION: 


This project includes the acquisition, design and construction of 45 acres adjoining the Lantana Landfill Junior Golf Course 
property. The proposed District Park will provide an array of active facilities including a Recreation Center, Little League 
Baseball fields, Football/Soccer fields, roller hockey, playground, picnicking, restrooms and parking. This project will provide 
developed acres of District Park necessary to maintain Comp Plan LOS asa result of permits issued for residential development 
in Park Impact Fee Zones 2. The proposed improvements will provide additional passive and active recreational facilities to 
serve the needs of new residents in the Central and South Park District. 


PROPOSED SOURCES OF FUNDING: 


Zone 2 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S X R 


In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
— ———— es l 
Special Considerations N/A 

eee 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $0 $0 2003 


$320,000 


Site/Right of Way acquisition 50 50 50 
Construction S0 50 03-06 53.218.000 


Equipment S0 S0 50 


----- 


Other project costs S0 50 50 


Total Estimated Cost $5,161,995 50 03-06 


$3,538,000 


PROPOSED COMPLETION Month 


October 2007 


OPERATING COSTS: First Year 


Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lantana District Park ‘I’ Design & Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zones 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zones 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeeheelee Golf Course Improvements 


DESCRIPTION: 


This project will complete the master improvements for the Okeeheelee Golf Course, including additional practice tees, cart 
paths, landscaping, and maintenance facilities to support additional training and golf related programs at the course. This 
project will provide developed acres of Regional Park necessary to maintain County LOS as a result of permits issued for 
residential development in Park Impact Fee Zone2. The proposed improvements will provide additional recreational facilities 
that serve the needs of new residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
SNA 
in High Hazard Area? Yes No X 


in Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
л мамы Мы м CI 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $50,000 50 тык $0 
Site/Right of Way acquisition S0 50 — 50 
Construction $351,000 $150,000 -— 50 
Equipment S0 S0 "T S0 
Other project costs S0 50 гаг 50 
Total Estimated Cost $401,000 $150,000 __ 426%, S0 


PROPOSED COMPLETION 


Month October Year 2002 


OPERATING COSTS: First Year 
Number of personnel N/A N/A 


-Annualized 


Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeeheelee Golf Course Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN А HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Countywide Park Impact Fees collected from approved 
residential units and is meant to maintain Countywide levels of service for developed acres of Regional Parks as new 
growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeeheelee Park Improvements 


DESCRIPTION: 


Improvements within the Park will include the development of play areas, athletic fields, parking, picnic areas, and 
maintenance structures, landscaping, and infrastructure. This project will provide developed acres of Regional Park 
necessary to maintain County LOS as a result of permits issued for residential development in Park Impact Fee Zone 2. The 
proposed improvements will provide additional active recreational facilities to serve the needs of new residents in the Central 
Park District. 


PROPOSED SOURCES OF FUNDING: 


Zone 2 Park Impact Fees 


Included in the Comp Plan? 


Managed Growth Tier U/S X Е 
LL CO — — эы ак. 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
a ee ооо 
Special Considerations N/A 

SSS nt Bt 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $30,000 2003 $58,000 


Site/Right of Way acquisition $0 $0 $0 
Construction $350,000 $270,000 03-05 $700,000 


Equipment $0 $0 $0 


------ 


Other project costs $0 50 50 


ee _ 


Тота! Estimated Cost $350,000 $300,000 03-05 $758,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 
O&M costs 
Total operating costs $0 $0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeeheelee Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Countywide Park Impact Fees collected from approved 
residential units and is meant to maintain Countywide levels of service for developed acres of Regional Parks as new 
growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Peanut Island/Design Development 


DESCRIPTION: 


This second phase of development includes construction of snorkeling, lagoon, water features and the westside boat basin, and 
additional native reforestoration, landscaping, and related site improvements. This project will provide developed acres of 
District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact 
Fee Zone 2. The proposed improvements will provide additional passive and active recreational facilities to serve the needs 
of new residents in the Central Park District, particularly benefitting the boating public. 


PROPOSED SOURCES OF FUNDING: 


Zone 2 Park Impact Fees and FBIP Grant F unding 


Included in the Comp Plan? 
Managed Growth Tier U/S X R 


In High Hazard Area? Yes X No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
SS 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY 
Design & engineering $200,000 $0 DENTS S0 
Site/Right of Way acquisition 50 50 = 50 
Construction $4,378,824 $670,000 -— S0 
Equipment S0 S0 PES S0 
Other project costs S0 S0 NEUE S0 
Total Estimated Cost $4,578,824 $670,000 к йе. $0 


PROPOSED COMPLETION 


Month . September Year 2002 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Peanut Island/Design Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and F unding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.19 pg 5: Е unding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County 
population grows and is necessary to support Comprehensive Plan LOS for developed acres of District 
Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Countywide Park Impact Fees collected 
from approved residential units and is meant to maintain Countywide levels of service for developed 
acres of District Parks as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Zone 2 Land Acquisition 


DESCRIPTION: 


This project establishes a fund for the acquisition of land in Zone2 to meet the need for additional regional, beach, and district 
park acres anticipated as a result of growth over the next ten years. This project is necessary to maintain Comp Plan LOS for 
total acres of Park land as a result of permits issued for residential development in Park Impact Fee Zone 2. The proposed 
acquisition will provide additional land for development of passive and active recreational facilities to serve the needs of new 
residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S X в 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 2 
CE бен E DUM MCCC TNCS 
Special Considerations N/A 


es 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 $0 
Site/Right of Way acquisition 50 5268.000 03-07 $1,700,000 


Construction 50 50 


Едшртеш 50 50 50 


Other project costs S0 S0 S0 
Total Estimated Cost S0 $268,000 03-07 $1,700,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year 
Number of personnel N/A N/A 


Annualized 


Personal services 


О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Zone 2 Land Acquisition 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 1.38 total acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund 
future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. 
Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for total acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for total acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 30,000 new housing 


units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Sansbury Wav Park Design & Development 


DESCRIPTION: 


This project includes the acquisition, design, and construction of a net 45 acre upland reclaimed from the 185 acre Sansbury 
Way property site. The proposed District Park will provide an array of active facilities including a Recreation Center, Little 
League Baseball fields, Football/Soccer fields, rollerhockey, playground, picnicking, restrooms, and parking. This project will 
provide developed acres of District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential 
development in Park Impact Fee Zone 2. The proposed improvements will provide additional passive and active recreational 
facilities to serve the needs of new residents in the Central. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
Special Considerations N/A 


COST ESTIM ATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering $50,000 $320,000 


Site/Right of Way acquisition 50 50 


Construction 50 $3,700,000 


Equipment S0 S0 


Other project costs S0 50 


Total Estimated Cost $50,000 $4,020,000 


PROPOSED COMPLETION Month October 2008 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Sansbury Way Park Design & Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following OBJECTIVES 
and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: Identification of 
existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new residential 
development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain minimum LO 
at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund future 
acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. Policy 
1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zones 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zones 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


D-53 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Santaluces Aquatic Center/Facilitv Enhancements 


DESCRIPTION: 


This project will expand pool areas and add new facilities that add to the capacity and versatility of the existing pool, including 
design and construction of a play area, pool slides, sprayers, picnic shelters, and shade canopies. This project will provide 
developed acres of District Park necessary to maintain County LOS as a result permits issued for residential development in 
Park Impact Fee Zone 2. The proposed improvements will provide additional active recreational facilities that serve the needs 
of new residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
Б. —— —— — ——À—— L 0 —— 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


4 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $50,000 $0 "Ih S0 
Site/Right of Way acquisition S0 50 UM S0 
Construction $200,000 $100,000 — S0 
Equipment S0 50 FUTT 50 
Other project costs S0 S0 леле 50 
Total Estimated Cost $250,000 $100,000 ae $0 


PROPOSED COMPLETION 


Month 


April Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs $0 $0 


D-54 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Santaluces Aquatic Center/Facility Enhancements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvemerits from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


D-55 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Palms Park Improvements 


DESCRIPTION: 


Improvements to include construction of additional field improvements, concession and maintenance buildings, and related 
infrastructure within Seminole Palms Park. This project will provide new and expanded support facilities for District Park 
necessary to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 2. 
The proposed improvements will provide additional facilities to serve the needs of new residents in the Central Park District. 


PROPOSED SOURCES OF FUNDING: Zone 2 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $25,000 $40,000 
Site/Right of Way acquisition $0 $0 $0 
Construction $250,000 $340,000 $200,000 


Equipment $25,000 $20,000 
Other project costs $0 50 


$18,000 


S0 


Total Estimated Cost 


$300,000 $400,000 $218,000 


PROPOSED COMPLETION Month October Year 2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Palms Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 2 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 2. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 2. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Agricultural Reserve Park Design & Development 


DESCRIPTION: 


This project establishes a fund for the design & development of a district park in the Ag Reserve Area to meet the need for 
additional park acres anticipated as a result of growth over the next ten years. This project is necessary to maintain Comp Plan 
LOS for total acres of Park land as a result of permits issued for residential development in Park Impact Fee Zone 3. The 
proposed park will provide additional passive and active recreational facilities to serve the needs of new residents in the South 
Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering $0 $500,000 


Site/Right of Way acquisition $0 $0 


Construction $0 $1,733,000 


Equipment $0 $0 


Other project costs $0 50 


Total Estimated Cost S0 $2,233,000 


PROPOSED COMPLETION Month October Year 2008 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Agricultural Reserve Park Design & Development 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; policy 1.1а pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 1.38 total acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund 
future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. 
Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for total acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for total acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 30,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Aquacrest Pool/Facilitv Enhancement 


DESCRIPTION: 


This project will expand pool areas and add new facilities that add to the capacity and versatility of the existing pool, including 
design and construction of an interactive play area, pool slides, bubblers, restrooms and shade canopies at Aquacrest Pool. 
This project will provide developed acres of District Park necessary to maintain Comp Plan LOS as a result of permits issued 
for residential development in Park Impact Fee Zone 3. The proposed improvements will provide additional passive and active 
recreational facilities to serve the needs of new residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering $60,000 50 
Site/Right of Way acquisition 50 50 
Construction $610,000 $100,000 
Equipment 50 50 
Other project costs S0 S0 
Total Estimated Cost $670,000 $100,000 


PROPOSED COMPLETION Month April Year 2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Aquacrest Pool/Facility Enhancement 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.14 pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 3.39 acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund 
future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. 
Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Countywide Park Impact Fees collected from approved 
residential units and is meant to maintain Countywide levels of service for developed acres of District Parks as new 
growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Caloosa Park Improvements 


DESCRIPTION: 


Improvements include construction of two lighted softball fields, additional parking, and related infrastructure within Caloosa 
Park. Future improvements will include acquisition of +/- 3 acres and construction of a football/soccer field, with associated 
restrooms, parking, and sportslights. This project will provide new and expanded support facilities for District Park necessary 
to maintain Comp Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone3. The proposed 
improvements will provide additional facilities to serve the needs of new residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
Ecc Ба RUNG e a ЧЕНИ ЕИ 
Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering $50,000 50 


Site/Right of Way acquisition S0 50 
Construction $250,000 5243.000 
Equipment S0 S0 
Other project costs S0 50 
Total Estimated Cost 


$300,000 $243,000 


PROPOSED COMPLETION Month December Year 2003 

OPERATING COSTS: First Year - Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Caloosa Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County 
population grows and is necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved 
residential units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as 
new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for 
developed acres of District Parks as a result of residential developments and permits. As of 1990, approximately 30,000 
new housing units have been constructed in Zone 3. Park improvements from this project are meant to serve the 
resultant passive and active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Green Cay Nature Center Design & Development 


DESCRIPTION: 


This project includes the development of a +/- 8,000 acre nature center in the West Boynton/Delray area in conjunction with 
WUD's proposed Green Cay wetlands to be constructed on the Winsberg Property. The proposed Nature Center will be located 
in the vicinity of the Hagen Ranch Road and Flavor Pict Road extension and will provide an interpretive nature center 
connected to extensive boardwalks, trails, observation facilities, restrooms, and parking. This project will provide developed 
acres of District Park necessary to maintain Comp Plan LOS in Park Impact Fee Zone 3. The proposed improvements will 
provide additional passive recreational facilities to serve the needs of new residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees and Park Improvement Fund 


Reserves 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
x 2: dl dai AER cci o nc 
Special Considerations 


COST ESTIM ATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering S0 S0 
Site/Right of Way acquisition S0 S0 S0 


Construction $1,763,000 $601,000 $250,000 


Equipment $0 $0 $150,000 
Other project costs 50 50 50 


Total Estimated Cost $1,763,000 $601,000 $400,000 


PROPOSED COMPLETION Month December Year 2003 


OPERATING COSTS: Еігѕ Year Annualized 
Number of personnel N/A N/A 


Personal services 
О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Green Cay Nature Center Design & Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 5: 
Identification of existing and future recreational facilities. Policy 1.19 pg 6: Best available methods of funding will be used 
for park development to lessen the need for ad valorem taxes. Objective 1.2: District Park Concurrency Levels of Service, 
page 5; Policy 1.2a pg 7: Maintain minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2c pg 8: 
District Park Levels of Service shall be updated consistent with EAR. Policy 1.2d pg 8: Facilities 

shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Fund 303, civic site cash-outs in the west Boynton/Delray 
area and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Fund 303, civic site cash-outs in the west Boynton/Delray area and is necessary to maintain 
Comprehensive Plan LOS for developed acres of District Parks. As of 1990, approximately 30,000 new housing units have 
been constructed in the South Park District. Park improvements from this project are meant to serve the resultant passive 
recreational needs of the growing populace in this park district 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lake Ida Park Improvements 


DESCRIPTION: 


This Phase II project is the design and construction of additional picnic areas, restrooms, boat access facilities, and shoreline 
improvements. This project will provide new and expanded support facilities for District Park necessary to maintain Comp 
Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone 3. The proposed improvements 
will provide additional facilities to serve the needs of new residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 


Managed Growth Tier U/S X R 
алыс ык UNE ^ GUN -- ОК n 25 Де Че. 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
ВАР м = а ад” >: ҰМ” MS on == 
Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $38,000 S0 923 | $0 
Site/Right of Way acquisition $0 $0 AS $0 
Construction $250.000 $100,000 "D S0 
Equipment S0 S0 ГЕРІ ШЕ 50 
Other project costs S0 50 FE S0 
Total Estimated Cost — . $288,000 $100,000 АИИ: 50 


PROPOSED COMPLETION 


Month September Year 2002 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lake Ida Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1а pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 3.39 acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund 
future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. 
Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Countywide Park Impact Fees collected from approved 
residential units and is meant to maintain Countywide levels of service for developed acres of District Parks as new 
growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


D-67 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Milani Parcel Design and Development 


DESCRIPTION: 


Design and construction of improvements including picnic shelters, restrooms, parking, beach access boardwalk, playground, 
volleyball, irrigation, and landscaping. This project will provide developed acres of Beach Park necessary to maintain Comp 
Plan LOS as a result of permits issued for residential development in Park Impact Fee Zone3. The proposed improvements 
will provide additional passive and active recreational facilities to serve the needs of new residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
imde ЕР жы... д айла ANN SN C MEE CENE 
Special Considerations 
nou IE ie АЕ ПП RO WE RACE. 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering 565,000 565,000 
Site/Right of Way acquisition 50 50 
Construction $1,285,000 $435,000 
Equipment 50 50 $120,000 
Other project costs S0 50 


50 


Total Estimated Cost s $1,350,000 $500,000 $120,000 


PROPOSED COMPLETION Month May Year 2003 
OPERATING COSTS: First Year Annualized 
Number of personnel 3 3 


Personal services 


О & M costs 


$35,000 $100,000 


$15,000 $50,000 


Total operating costs $50,000 $150,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Milani Parcel Design and Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Beach Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .21 developed acres of Beach Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: Beach Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Beach Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Beach Parks as new growth 
Occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Beach Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Morikami Park - Master Plan Improvements 


DESCRIPTION: 


This project includes the phased design and construction ofthe remaining Master Plan Improvements for Morikami Park and 
expansion of the Morikami Museum and Gardens. The Museum and Gardens expansion will include improvements to the 
Museum Building and courtyard, design/build of ornamental gardens, including earthwork, irrigation, landscaping, entrance 
kiosks, walkways, fencing, site lighting, and maintenance area with buildings related to machinery/equipment storage. 
Outstanding Master Plan Improvements include roadway and parking improvements, lake excavation, pedestrian and bike 
trails. picnic facilities, restrooms, landscape buffers, site work, removal of the Sundry Feed Store and related infrastructure. 
This project will provide developed acres of Regional Park necessary to maintain Comp Plan LOS as a result of permits issued 
for residential development in Park Impact Fee Zone3. The proposed improvements will provide additional passive and active 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request Amount 
Design & engineering $1,040,000 $90,000 $146,000 
Site/Right of Way acquisition 50 50 50 


Construction $5,800,000 $800,000 $1,800,000 
Equipment $110,000 $10,000 


Other project costs $0 50 


Total Estimated Cost $6,950,000 $900,000 $1,946,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Morikami Park - Master Plan Improvements 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Zone 3 Land Acquisition 


DESCRIPTION: 


This project establishes a fund for the acquisition of land in Zone 3 to meet the need for additional regional, beach, and district 
park acres anticipated as a result of growth over the next ten years. This project is necessary to maintain Comp Plan LOS for 
total acres of Park land as a result of permits issued for residential development in Park Impact Fee Zone 3. The proposed 
acquisition will provide additional land for development of passive and active recreational facilities to serve the needs of new 
residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
Cie ае C a ee a з NEM" NP ИР ECT NN 
Special Considerations 
IIIS weed ad cont іл. NC [CR ОА 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 S0 $0 
Site/Right of Way acquisition $750,000 $400,000 $1,300,000 
Construction S0 S0 
Equipment S0 50 
Other project costs 50 50 
Total Estimated Cost 


$750,000 $400,000 $1,300,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 


D-72 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Zone 3 Land Acquisition 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following OBJECTIVES 
and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: Identification of 
existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new residential 
development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain minimum LO 
at 1.38 total acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund future 
acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. Policy 
1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for total acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for total acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 30,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County Regional/Parcel A 


DESCRIPTION: 


This project includes completion of the phased Master Plan development of passive facilities for Parcel A including a golf 
course, lake excavation, picnicking, camping, trails for bicycles, exercise, hiking and equestrians, site work and support 
facilities. Phase 1 development includes the excavation of lakes and rough grading of approximately 500 acres. Subsequent 
plans will include picnic areas, outdoor bandshell, waterski facilities, open play areas, 27 hole golf course, restroom, roadway, 
bikepaths, and other support facilities. This project will provide developed acres of Regional Parks necessary to maintain 
established Comprehensive Plan LOS as a result of permits issued for residential development. The proposed improvements 
will provide additional passive and active recreational facilities to serve the need of residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering $1,003,000 - $0 $515,000 


Site/Right of Way acquisition $0 $0 50 


Construction $3,836,000 $1,028,000 $10,200,000 


Equipment 50 50 $300,000 
Other project costs S0 S0 S0 
Total Estimated Cost $4,839,000 $1,028,000 $11,015,000 


PROPOSED COMPLETION Month 10 Year 2005 

OPERATING COSTS: First Year - Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
| CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County Regional/Parcel A 
| HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 

OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 

Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
Деций development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 

minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 

to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
[м EAR. Policy 1.24 pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


1 
1 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. DEPARTMENT: This project is 
not ranked. COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved 
qun units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new 
rowth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 

acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 

units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
lees recreational needs of the growing populace in Impact Fee Zone 3. 


| 


IS ADDITIONAL DOCUMENTATION ATTACHED? No 


— 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County Regional Tennis Center 


DESCRIPTION: 


This project includes the design and construction ofa tennis center, programming building, and tournament court facility that 
was originally a part of the Master Plan for Parcel 'B'. This project will provide new and expanded active recreational facility 
for Regional Parks necessary to maintain Comp Plan LOS as a result of continued growth in Impact Fee Zone3. The proposed 
imponents will provide additional facilities to serve new residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering $60,000 S0 
Site/Right of Way acquisition 50 50 
Construction $0 5300.000 
Equipment S0 50 


Other project costs S0 ЖЕТ!) 


Total Estimated Cost $60,000 $300,000 


PROPOSED COMPLETION Month January Year 2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: South County Regional Tennis Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: Regional Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 2.12 developed acres of Regional Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees 
to fund future acquisition and development. Policy 1.2c pg 7: Regional Park Levels of Service shall be updated consistent 
with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN А HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATIO N/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of Regional Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of Regional Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of Regional Parks as a result of residential developments and permits. As of 1990, approximately 35,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: District Park *E' Design & Development 


DESCRIPTION: 


This project includes the acquisition, design, and development of a +/- 50-acre site in the West Boca area. The proposed District 
Park “Е will be located at the northeast corner of Palmetto Park Road and Ponderosa Drive and will provide an array of active 
facilities including football/soccer fields, basketball, roller hockey, playground, picnicking, restrooms, and parking. This project 
will provide developed acres of District Park necessary to maintain Comp Plan LOS as a result of permits issued for residential 
development in Park Impact Fee Zone 3. The proposed improvements will provide additional passive and active recreational 
facilities to serve the needs of new residents in the South Park District. 


PROPOSED SOURCES OF FUNDING: Zone 3 Park Impact Fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Desigh & engineering $420,000 $0 


Site/Right of Way acquisition 50 50 50 
Construction $4,050,000 $500,000 $1,100,000 


Equipment $38,000 $0 $33,000 
Other project costs S0 $0 S0 
Total Estimated Cost $4,508,000 $500.000 $1,133,000 


PROPOSED COMPLETION Month October Year 2004 


OPERATING COSTS: First Year Annualized 
Number of personnel N/A N/A 
Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: District Park *E' Design & Development 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following | 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.14 pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at 1.43 total acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to fund 
future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with EAR. 
Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for total acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for total acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 3 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 30,000 new housing 
units have been constructed in Zone 3. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 3. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Pioneer Park Improvements 


DESCRIP TION: 


This project includes design and construction of a new restroom and lift station for the north end of Glades Pioneer Park. 
These improvements will help complete some of the last remaining Master Plan facilities for the District Park that provides 
LOS for Glades area residents. 


PROPOSED SOURCES OF FUNDING: 30M Park Bond Fund Reserves 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering $40,000 50 
Site/Right of Way acquisition 50 50 
Construction $210,000 $60,000 
Equipment 50 50 


Other project costs S0 S0 


Total Estimated Cost $250,000 $60,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 
Number of personnel N/A N/A 

Personal services N/A 

О &М costs $8,000 


Total operating costs $8,000 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Pioneer Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1а pg 4: 
Identification of existing and future recreational facilities. Policy 1.1d pg 5: Funding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 
ә 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential 
units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as new growth 
occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Burt Revnolds Boat Ramp Improvements 


DESCRIPTION: 


The project includes the replacement of finger docks at the east side boat ramps at Burt Reynolds Park and construction of 
a new restroom building and playground in close proximity to the launch area to serve both boaters and picnickers. Also 
included is the necessary infrastructure, fencing, landscaping and overflow grass boat trailer parking areas to extend usability 
of existing boat ramps. The proposed improvements will provide additional passive recreational facilities to serve the needs 
of new residents in the North Park District. 


PROPOSED SOURCES OF FUNDING: Florida Boater Improvement Funds 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering 50 $25,000 
Site/Right of Way acquisition S0 S0 
Construction $225,000 
Equipment 50 50 
Other project costs 50 50 
Total Estimated Cost $250,000 


PROPOSED COMPLETION Month October Year 2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Burt Revnolds Boat Ramp Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element Objective 1.1: Long Range 
Planning and Funding, page 4; Policy 1.1a pg 4: Identification of existing and future recreational facilities. Policy 1.1d pg 5: 
Funding through park impact fees on new residential development. Objective 1.2: District Park Concurrency Levels of 
Service, page 5; Policy 1.2a pg 6: Maintain minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 
1.2b pg 7: Utilization of Park Impact Fees to fund future acquisition and development. Policy 1.2c pg 7: District Park 
Levels of Service shall be updated consistent with EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability 
to nearby residents. This project is also consistent with the Capital Improvement Element : Policy 1-g, pgs 4 & 5-CI: 
Countywide Concurrency Levels of Service for Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved residential units 
and is meant to maintain County wide Park levels of service for developed acres of District Parks as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed acres 
of District Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing units have 
been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and active 
recreational needs of the growing-populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CCRT Neighborhood Parks 


DESCRIPTION: 


This program provides $240,000 in annual funding to acquire and develop County operated neighborhood parks within each 
of the 29 identified CCRT redevelopment areas. The requested funding will allow construction of two new neighborhood 
projects per year. Projects will be selected and prioritized annually based on the CCRT recommendations and approval of the 
Board of County Commissioners. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a T Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 S0 S0 
Site/Right of Way acquisition $120,000 $60.000 03-07 $300,000 


Construction $360,000 $180,000 03-07 $900,000 
Equipment 50 — %0 
Other project costs 50 50 


Total Estimated Cost 


$480,000 $240,000 $1,200,000 


PROPOSED COMPLETION Month Varies 


OPERATING COSTS: First Year Annualized 
Number of personnel N/A N/A 
Personal services $0 $0 


О & М costs : $13,000 $13,000 


Total operating costs $13,000 $13,000 


D-84 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: CCRT Neighborhood Parks 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities.; Objective 1.3: Community Parks, page 7; Policy 1.3b pg 7: 
Funding to address community park needs in unincorporated areas. Policy 1.3d pg 8: Utilize available acquisition and 
funding sources to provide future parks. This project is also consistent with the Capital Improvement Element: Policy 1-р, 
pgs 4 & 5-CI: County wide recreation facility Levels of Service for Parks 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain existing level of service to our customers and supports Comprehensive Plan LOS for 
recreational facilities to serve existing residents. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Ad Valorem sources. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Ad Valorem sources and helps support municipal, special district, and non-profit recreational 
facilities throughout the County. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


D-85 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Recreation Assistance Program 


DESCRIPTION: 


This program provides $200,000 of annual funding per Commission District for numerous Park and Recreation related capital 
and programmatic projects throughout the County. The RAP program has provided funding for municipalities, the school 
district, special districts, and private non-profit agencies that assist communities in meeting the existing need for recreational 
facilities and opportunities to serve the County populace. Projects are selected annually by Commissioners based on needs 
identified within each of the seven Commission Districts, and funding is provided through Interlocal Agreements approved by 
the Board of County Commissioners. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 7 Policy 1.4-b 


Special Considerations N/A 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering S0 50 50 


Site/Right of Way acquisition S0 S0 50 
Construction 50 50 50 
Equipment S0 $0 50 
Other project costs $9,900,000 $1,400,000 


Total Estimated Cost $9,900,000 $1,400,000 


$7,000,000 


$7,000,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year -Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Recreation Assistance Program 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4;Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Objective 1.3: Community Parks, page 7; Policy 1.3b pg 7: 
Funding to address community park needs in unincorporated areas. Policy 1.3d pg 8: Utilize available acquisition and 


funding sources to provide future parks. This project is also consistent with the Capital Improvement Element: Policy 1-g, 
pgs 4 & 5-CI: County wide recreation facility Levels of Service for Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain existing level of service to our customers and supports Comprehensive Plan LOS for 
recreational facilities to serve existing residents. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Ad Valorem sources. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Ad Valorem sources and helps support municipal, special district, and non-profit recreational 
facilities throughout the County. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Juno Park Land Acquisition 


DESCRIPTION: 


This project is the acquisition ofthe Juno Park property from the Florida Inland Navigational District (FIND). This acquisition 
will maintain Community park acreage for passive and active recreational needs of residents in the North County Area. After 


the FY 2002 payment of $221,000 only one more installment of $219,000 will remain on the acquisition of this property from 
FIND. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 7 Policy 1.4-b 


Special Considerations 
DHT ner ce s Wee Locum m o NO d o Же мл 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 50 
Site/Right of Way acquisition $992.000 $221,000 $219.000 
Construction S0 S0 
Equipment S0 S0 
Other project costs $0 S0 
Total Estimated Cost $992.000 


$221,000 $219,000 


PROPOSED COMPLETION Month October Year 2003 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Juno Park Land Acquisition 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Objective 1.2: District Park Concurrency Levels of Service, page 
5; Policy 1.2a pg 6: Maintain minimum LOS for active and passive facilities. Policy 1.2b pg 7: Utilization of Park Impact 
Fees to fund future acquisition and development. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to 
nearby residents. Objective 1.3: Community Parks, page 7; Policy 1.3b pg 7: Funding to address community park needs in 
unincorporated areas. Policy 1.3d pg 8: Utilize available acquisition and funding sources to provide future parks. This 
project is also consistent with the Capital Improvement Element: Policy 1-g, pgs 4 & 5-CI: Countywide recreation facility 
Levels of Service for Parks. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain existing level of service to our customers and supports Comprehensive Plan LOS for 
recreational facilities to serve existing residents. 


FRA зелеви This project is not ranked. 


l * PLAN FUNDING: Funding for this project is from Ad Valorem sources. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
This project is funded from Ad Valorem sources and is a contractual requirement of the County. 


1 
1 


1 IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Phil Foster Park Improvements 
DESCRIPTION: 


Project includes the design and construction of a new restroom, additional parking, site lighting, hardscape, and landscape to 
expand the use of park and upgrade existing facilities. This project will be multiple funded from Park Bond, FBIP Iwcf& 
FRDAP grants, and Zone 1 Park Impact Fees. This project is the continuation of the expanded site park master plan and 
necessary to maintain Comprehensive Plan Concurrency standards for District Park developed acreage for passive and active 
recreational needs of residents in the North County. 


PROPOSED SOURCES OF FUNDING: Florida Inland Navigation District (FIND), Grants and 
Land & Water Conservation Fund (LWCF) 


Included in the Comp Plan? Yes X No 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4&6 Policy 1.4-b 2 
4а Аы a c DI E me sm чу —. 
Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering $54,000 $100,000 
Site/Right of Way acquisition $0 50 
Construction $1,040,000 $100,000 
Equipment $0 50 
Other project costs S0 S0 
Total Estimated Cost $1,094,000 $200,000 


PROPOSED COMPLETION - Month October Year 2004 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Phil Foster Park Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This project is consistent with the overall GOAL of the Recreation and Open Space Element and the following 
OBJECTIVES and related POLICIES: Objective 1.1: Long Range Planning and Funding, page 4; Policy 1.1a pg 4: 
Identification of existing and future recreational facilities. Policy 1.19 pg 5: Е unding through park impact fees on new 
residential development. Objective 1.2: District Park Concurrency Levels of Service, page 5; Policy 1.2a pg 6: Maintain 
minimum LOS at .78 developed acres of District Parks/1,000 persons. Policy 1.2b pg 7: Utilization of Park Impact Fees to 
fund future acquisition and development. Policy 1.2c pg 7: District Park Levels of Service shall be updated consistent with 
EAR. Policy 1.2d pg 7: Facilities shall be developed ensuring availability to nearby residents. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
3. Provide for recreational needs and other appropriate water-dependent uses. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


MATRIX: This project will maintain a constant level of service to our customers as the County population grows and is 
necessary to support Comprehensive Plan LOS for developed acres of District Parks. 


DEPARTMENT: This project is not ranked. 


COMP PLAN FUNDING: Funding for this project is from Park Impact Fees collected from approved 
residential units and is meant to maintain Countywide Park levels of service for developed acres of District Parks as 
new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This project is funded from Zone 1 Park Impact Fees and is necessary to maintain Comprehensive Plan LOS for developed 
acres of District Parks as a result of residential developments and permits. As of 1990, approximately 17,000 new housing 
units have been constructed in Zone 1. Park improvements from this project are meant to serve the resultant passive and 
active recreational needs of the growing populace in Impact Fee Zone 1. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY СТР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Paul Rardin Park Restrooms 
Description $50,000 


This project includes the design and construction of a new restroom building in this park in the 
Glades that serves Pahokee area residents. 


Description 
This project includes the renewal of existing buildings and replacement of a restroom at the 
island picnic pavillion. 


Cabana Colony Neighborhood Park 


Description 
This project includes design and development of a CCRT neighborhood park on the former 
Cabana Colony Pool property. Facilities will include play equipment, basketball court, 
volleyball court, sidewalks, landscaping and fencing. This projects cost will be augmented with 
FY 2002 CCRT funding. 


2002 $70,000 


2004 . bay Б мее у 
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Caloosa Park Renewal & Replacement 
Description 2002 580.000 


Lake Lytal Park Renewal & Replacement 


Description 
This project includes the replacement of field lighting on two ballfields, renewal of the pools 
bath house building and replacement of press box restrooms. 


Winston Trails Community Park Improvements 


Description s 
This project includes the further development of the Park's Master Plan Improvements 
including baseball fields, parking, landscaping and lighting. А 


This project includes the replacement of the Park's pedestrian bridge, and the renewal of 2003 
soccer/football fields grassing, landscaping, fencing and lighting. 2004 


2005 Me mec d 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


South Inlet Park Picnic Area & Fencing 
$90,000 


Description 
This project includes the upgrading of the Park's picnic area with new playground, landscaping, 
renovation of park furniture and replacement of the fence along A1A. 


2003 = тр 
204 
E 


2007 
$90.000 


$100.000 
2003 ү 

(204 1] 7 
2005 b oer c] 


Veterans Park West Boca Improvements 


Description 
This project includes construction of the Park's remaining parking area along with associated 
utility and infrastructure improvements, and landscaping. 


2006 
2007 
$100,000 
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South County Civic Center Renewal & Replacement 


Description 
This project includes refurbishing of Center's interior and exterior. 


2006 
2007 
$70.000 


Description 2002 $170.000 


This project will provide funding for Indian Trail Water Control District to continue their FP o w— EE E 

"= | Master Plan improvements to this park owned by the County and leased to ITWCD for public |i2000 у | 
park purposes. Improvements will include ballfields, playground and picnic areas. 841 
ЕТЕНЕ БЕРЕКЕНІ! 

[207 0| | 1 | 


2002 $50,000 

2003 Leu ed 
2004 те CENE: 
2005 г 


К.С. Kreusler Park Renewal & Replacement 


Description 
This project includes the replacement of fencing, site furniture, playground equipment and 
landscaping and at this beachfront park. 


2006 
: 1.2007 


$50,000 
San Castle Neighborhood Park 


Description 


This project includes the acquisition and development of a CCRT neighborhood park in the San 
Castle Area. Improvements will include play equipment, basketball courts, volleyball courts, 
sidewalks, fencing and landscaping. 


2004 т = == 
2005 МЕД 


2006 
2007 
[Total |52000 


D-93 


Ен аң Ұш а ың Үш!) x а ш CE ү fs ш в ш 


CAPITAL IMPROVEMENT 
PROGRAM 


COUNTY LIBRARY 


* Books 
*Research Material 
* Electronic 
*Network Access 
* Branches 

JA *Mobile 


FISCAL YEARS 2002-2007 


45%, Board of County Commissioners 
ec County Library Department 


LAKE OKEECHOBEE 


MARTIN COUNTY 


New Funded Projects 


Projects New Funding 


A. Countywide Projects 
1. Upgrade of Automation Systems $500,000 
2. HVAC Replacements/Upgrades $118,000 
3. Exterior Paint $60,000 
4. Reseal and Re-stripe Parking Lots $41,000 


$719,000 
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SUMMARY ОЕ NEW CAPITAL PROJECTS 


DEPARTMENT: COUNTY LIBRARY 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


rr eee eee 


FISCAL YEARS 


FUNDING SOURCES 
INTEREST & OTHER 
GRANTS 

AD VALOREM TAXES 
IMPACT FEES 

FROM RESERVES 


CARRYFORWARD FROM PRIOR YEAR 


BUDGETED REVENUES 
Page 
Ref EXPENDITURES 
E-08 Exterior Paint 
E-08 Hvac Replacements/Upgrades 
E-08 Reseal & Restripe Parking Lots 
E-06 Upgrade of Automation Systems 


Reserves-Library Expansion Program 
Reserves-Impact Fees 

Reserves- Library Improvement 
Other Carryforward Projects 
Unallocated Reserves 


TOTAL EXPENDITURES 
CARRYOVER TO NEXT YEAR 


BUDGETED APPROPRIATIONS 


2005 


2006 


2007 


Total 
6 Years 


Sn $ IN THOUSANDS —-——-—-—-—————— — == 


119 


1,210 


1,329 


1,329 


1,329 


95 


1,210 


1,305 


1,305 


79 


1,210 


1,289 


1,289 


1,289 


757 


719 
7,200 


0,318 
14,994 


60 
118 
41 
500 
48 
7,871 
38 
2,567 
3,751 


14,994 


— — ——— |||  —  .———_  —- - | «е... 


2002 2003 2004 
210 123 131 
719 

1,150 1,210 1,210 
6,318 
8,397 1,333 1,341 
60 
118 
41 
500 
48 
1,274 1,333 1,341 
38 
2,567 
3,75] 
8,397 1,333 1,341 
8,397 1,333 1,341 
1 ) 1 j 


1,329 


1,305 


1,289 


14,994 


- County Library Department 
Summary of Capital Projects 
By Funding Source 
m Fiscal Year 2002 Budget 


The County Library Department is responsible for the operation of the County Library System, which is funded primarily 
through ad valorem taxes levied within the Library Taxing District. The District consists of 22 muncipalities and the unincorporated 
ы area of the County. Capital facilities include the Central Library and nine branches. 


In 1986, the residents of the District approved a special two-year tax, which was levied in FY 87/88 and FY 88/89 to fund the 
$20 million Library Expansion Program. Projects included in the Expansion Program are expansions of the Central and West 


m Atlantic Avenue libraries and eight new facilities. 
The Palm Beach Gardens, West Atlantic and Wellington Branch libraries were completed in FY 1996/97. The West Boynton Beach 
on Branch was expanded in FY 2001. Currently, there are no major projects planned for the near future. 
Ad Interest Impact From Carry- 
» Fund Description Valorem Grants & Other Fees Reserves forward 
495 West Boynton Branch Median Work 23 
495 Security/Fire Alarm Systems 27 
7495 Carpet Replacement 76 
495 Retrofit/Replacement of A/C 118 158 
495 Exterior/Interior Painting 74 
„495 Roof Replacement Greenacres 188 
495 Land Purchase Summit Blvd 629 
495 Land Purchase Jog Road 101 
495 Retrofit A/C West Boynton 4 
495 Int/Ext Painting of Branches 60 25 
495 Emergency Generator 48 
495 Tequesta Branch Sewer Connect 31 
495 Reseal/Restripe Parking Lots 41 0 
мн495 Library Improve Program Reserves 38 77 
496 Library Expansion Program 1 
496 North County Library Pkg Lot Lights 8 
496 SW County Library Pkg Lot Lights 97 
7496 Upgrade of Automation System 500 206 
196 Land Purchase Jog Road 439 
496 Library Expansion Program--Reserves 48 512 
397 West Boynton Branch/Expansion 5 
197 Jupiter Branch/Expansion 428 
197 Library Impact Fee Reserves 124 1,150 3,162 
к“ Total Library 719 0 210 1.150 0 6,319 
Ad Interest Impact From Carry- 
Funding Recap Valorem Grants & Other Fees Reserves forward 
н 
195 LIBRARY IMPROVEMENT FUND 219 0 38 0 0 1,461 
496 LIBRARY EXPANSION PROGM 500 0 48 0 0 1,263 
497 LIBRARY IMPACT FEES 0 0 124 1.150 0 3,595 
m Total 719 0 210 1,150 0 6.319 
i 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Upgrade of Automation Svstem 


DESCRIPTION: 


As part of the FY 2001 Budget, $200,000 was approved to fund the cost of having a consultant assist the Library in 
preparing specifications for a new automation system and to replace the antiquated text-based system now in use. 


This request reflects the cost estimate prepared by the consultant. A Request for Proposals is being finalized and final costs 
may differ from this estimate. This is, however, our estimate at this time. 


PROPOSED SOURCES OF FUNDING: Ad Valorem Taxes 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 6 Policy 1.4-b 
Special Considerations High 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $15,000 S0 0 
Site/Right of Way acquisition S0 50 
Construction S0 S0 


Equipment $199,654 $500,000 


Other project costs 50 50 


Total Estimated Cost $214,654 $500,000 


PROPOSED COMPLETION Month September Year 2002 

OPERATING COSTS: First Year ^ Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Upgrade of Automation System 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


This purchase will help the Library meet Objective 1.2-c: The Library System will conform to the Standards for Florida 
Public Libraries by providing information technology to expand access to information. The Library System will subscribe 


to or contract for services equal to a minimum of $1.00 per capita and include in its annual budget requests for automation 
equipment and related items necessary for public access to these services. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This project is essential for the Library to continue providing and expanding public access to information. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Ad valorem taxes are the only source of funding available for this project. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY CIP & CAPITAL BUDGET 


FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title HVAC Replacements/Upgrades 
Description 118,000 


Main Library - Replace AC Systems #7 & #8 FD ан a ЛА АЕР) 


Greenacres Branch - Replace Children's Area Condensing Unit 

Tequesta Branch - Replace A/C Unit 

North county Regional - Replace Unit Coil 

West Boynton Branch - Replace Chiller Coils on Existing Unit not included in expansion 
Southwest Countv Regional - Replace Chiller Coils 


Title Exterior Paint 


Description 
Greenacres Branch - Original paint chalking, losing water repellent quality 
North County Regional - Weatherproofing and paint exterior, seal lightning protection 


ns quo oe сї тшде 
пое е, Фа нат | 
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Title Reseal and Re-Stripe Parking Lots 


Description 41,000 
Main Library 2003 Her. E „тИ 
Okeechobee Branch 


pae "us. De c crues 
Bo m Сус 2 таи 
КТЖ NEP Б NECI RN 
БТА ҰҒЫП ee editus а) 


Royal Palm Beach Branch 
Southwest County Regional - Section of parking lot not included in expansion 


Tequesta Branch 
41,000 


[jd шири ы e oT y— £ то M] cr а ЫҚ МГ E] 
Description 


2003 Пе а IPSA 
2004 БА ЕРІ" M d 
2005 Бак Жы 


2006 
2007 
а ге т 


Description 


Description 
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CAPITAL IMPROVEMENT 
PROGRAM 


FIRE-RESCUE DEPARTMENT 


*Fire Fighting 
*Emergency Medical 
* Advanced Life Support 
*Hazardous Materials 


FISCAL YEARS 2002-2007 


зе Board of County Commissioners 
Шо, Fire-Rescue Department 


MARTIN COUNTY 


| Lake Worm inlet. 


„ГЕ 8 
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МАР LEGEND А - E = New Funded Projects (See Ра 3 


New Funded Projects 


Projects New Funding 


А. Countywide Projects А 
1. 800 MHZ Installation $250,000 
. Computer Aided Dispatch System $500,000 
. Telephone Systems $160,000 
. Future Station Replacements $6,302,000 
. Fire Station *A" $2,152,000 
. Fire Station “В” $2,372,000 
B. Fire Station 23 - Replacement $2,463,000 
C. Fire Station 24 - Expansion/Improvement $250,000 
D. Fire Station 29 West Acreage $300,000 
E. West Wellington Station $217,000 


$14,966,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 
DEPARTMENT: FIRE-RESCUE 


———_—_———_—__——— Se sss 


Total 
FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
FUNDING SOURCES ---------------------------- — IN THOUSANDS----------------------------------------------------------- 
INTEREST & OTHER 0 
IMPACT FEES 517 517 
AD VALOREM TAXES 3,623 2,366 1,898 2,272 2,093 2,197 14,449 
FROM RESERVES 0 
BUDGETED REVENUES 4,140 2,366 1,898 2,272 2,093 2,197 14,966 
Раре EXPENDITURES 
Ref 
F-06 800 Mhz Installation 250 250 
F-08 Computer Aided Dispatch System 500 500 
F-10 Fire Station "A" 254 1,898 2,152 
F-12 Fire Station "B" 279 2,093 2,372 
F-14 Future Station Replacements 2,112 1,993 2,197 6,302 
F-16 Station 23 Replacement 2,463 2.463 
F-18 Station 24 Expansion/Imp. 250 | 250 
Е-20 Telephone Systems 160 160 
F-22 West Acreage Fire Station 300 300 
F-24 West Wellington Station 217 217 
TOTAL EXPENDITURES 4,140 2,366 1,898 2,272 2,093 2,197 14,966 
BUDGETED APPROPRIATIONS 4,140 2,366 1,898 2,272 2,093 2,197 14,966 


Fire-Rescue 
Summary of Capital Projects 
By Funding Source 
Fiscal Year 2002 Budget 


The Palm Beach County Fire-Rescue Department was created by State law in 1984 to provide fire and emergency medical 
services to portions of the unincorporated and select municipal areas of the County. The department is funded primarily by 
ad valorem taxes levied within the Municipal Service Taxing District. 


The Fire-Rescue Element of the Comprehensive Plan established levels of service for emergency and non-emergency response 
times. Standards for facilities, equipment, and staffing were set forth to support the response time levels of service. By 
direction of the Board of County Commissioners and citizen's committees, the emergency response time level of service is one 
of the criteria by which new development is reviewed to determine concurrency (adequate infrastructure is in place). If a 
development is judged not to be concurrent, it may not go forward until the required infrastructure is in place or budgeted. 


The following capital projects support the levels of service as established in the Comprehensive Plan. Future requirements 
continue to support the existing level of service which is population growth driven. 


Ad Impact From Carry- Total 
Fund Description Valorem Fees Reserves forward Budget 
303 West Lantana Station 96 96 
474 Loggers Run Fire Station 176 176 
474 Fire Station 12 393 393 
474 Fire Station 27 (Temp) 21 21 
474 Fire Station 2-Pheasant Walk Substation 16 16 
474 SubStation 36 (Cresthaven) 22 22 
474 Fire Station 18 Driftwood-Jupiter 936 936 
474 Hagen Ranch Fire Station 294 294 
474 West Acreage Fire Station 200 200 
474 Vista Del Lago Fire Station 808 808 
474 West Wellington Fire Station 1,104 1,104 
474 Abacoa Fire Station 1,011 1,011 
474 Station 37 - Fuel Tank 35 35 
474 Station 53 Replacement 1,724 1,724 
474 800 MHz System 250 4,800 5,050 
474 Computer Aided Dispatch System 500 1,750 2,250 
474 Station 24 Exp./Imp. 250 377 627 
474 Telephone Systems 160 120 280 
474 Station 23 Replacement 2,463 20 2,483 
474 Reserves 1,825 1,825 
Impact Fee Projects 
479 Fire Station #27 (Temp) 4 4 
479 Fire Station 18 Driftwood - Jupiter 572 572 
479 Loggers Run Fire Station 650 650 
479 West Wellington Fire Station 217 380 597 
479 Hagen Ranch Fire Station 238 238 
479 West Acreage Fire Station 200 0 200 
479 Vista Del Lago Fire Station 343 343 
479 West Lantana Fire Station 135 135 
479 Reserves 1732 1,732 
Ad . Impact From Carry- Total 
Funding Reca Valorem Fees Reserves forward Budget 

303 PUD CIVIC SITE CASH OUT 96 96 
474 FIRE-RESCUE IMPROVEMENT 3,623 15,632 19,255 
479 FIRE-RESCUE IMPACT FEES 417 4,054 4,471 

Total 3,623 417 0 19,782 23,822 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 800 MHZ Radio Voice and Data System 


DESCRIPTION: 


This project provides for Palm Beach County Fire-Rescue's migration to the County 800 MHZ Trunked Digital radio 
system. Funding will be used to make needed upgrades and additions to the system in order to meet the demands of a 
Public Safety Agency. Funding will be used for purchasing portable radios, mobile radios, control stations and related 
items. 


PROPOSED SOURCES OF FUNDING: AD Valorem Taxes 


FY 2002 Transfer from Fund 195 - $250.000 
Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 6 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering S0 
Site/Right of Way acquisition 0 
Construction 0 
Equipment 4,800,000 250,000 


Other project costs 0 0 


Total Estimated Cost $4,800,000 $250,000 


PROPOSED COMPLETION Month August Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 800 MHZ Radio Voice and Data System 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The 800 MHz system is required to update the County to a regional system which can be expanded. Current frequencies 
are over-crowded and departments cannot communicate on the same channels for integrated incident management. The 
800 MHz is in CIP and as such is part of the County's Comprehensive Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


The primary concern of PBC Fire-Rescue, as well as all other Fire-Rescue providers, is a comprehensive communication 
system which will allow for enhanced cooperative services with other Public Safety Agencies within Palm Beach County. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Computer Aided Dispatch Svstem 


DESCRIPTION: 


This project will replace our existing Computer Aided Dispatch System. The Computer Aided Dispatch System is used to 
select and dispatch the closest most appropriate emergency unit in as short a time as possible. The current system is twelve 
years old and is inhibiting our efforts to utilize technology to improve our effectiveness in the delivery of emergency 
services. The new system shall be designed to take advantage of emerging technologies that will improve our performance 
and effectiveness. The system shall also be designed to deal with the changing procedures by the department is an effort to 
provide a more efficient and effective emergency service. 


PROPOSED SOURCES OF FUNDING: AD Valorem Taxes 


FY 2002 Transfer from Fund 195 - $500,000 
Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 6 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering S0 
Site/Right of Way 0 
Construction 0 0 
Equipment 1,750.000 500,000 


Other project costs 0 0 


Total Estimated Cost $1,750,000 $500,000 


PROPOSED COMPLETION. Month August Year 2002 


OPERATING COSTS: First Year ~ Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Computer Aided Dispatch System 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The project is consistent in two ways. First, it plays a part in the response time (policy 1.2a) of each and every emergency 
call, second it shall allow for better inter-governmental cooperation. In the system design the system will select the closest 
most appropriate emergency unit(s) based on a number of factors which can effect response time. The second way is the 
system shall be designed to allow for multi-jurisdictional operation (policy 1.4). As the communities of Palm Beach County 
grow and the need for inter-agency response increases the system will accommodate those needs. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Fire Station "A" 


DESCRIPTION: 


To construct a permanent fire station at a TDB location. This will be a two bay, 5,500 square foot station initially housing a 
staff of 3 personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this 
station. However, it will also be used by the general public for community meetings, voting site, and educational programs 
for civic groups. 


PROPOSED SOURCES OF FUNDING: Ad Valorem Taxes and Impact Fees 


FY 2003 - $253,575 FY 2004 - $1.898,071 
Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 2 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering 50 $125,023 


Site/Right of Way acquisition 0 $253,575 


Construction 0 $1,703,590 


Equipment $69.458 
Other project costs S0 


Total Estimated Cost $2,151,646 


PROPOSED COMPLETION Month October Year 2005 
OPERATING COSTS: First Year Annualized 
Number of personnel 12 12 

Personal services $833,784 


О & М costs 130,831 


$833,784 


130,831 


Total operating costs $964,615 $964,615 
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PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


— 
PROJECT TITLE: Fire Station "A" 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Policy 1.2b of the Fire-Rescue Element of the Comprehensive Plan states the need for a facility will be based on increasing 


response times, workload of 3 alarms a day and impact on adjoining station zones. Location will be determined by these 
criteria and is expected to be needed by FY 2004. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This is a necessary project to provide minimum levels of service of Fire-Rescue as a result of new growth of new growth. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Due to increased growth anticipated in the unincorporated area of the County, it is expected that an additional station will 
be required to provide service to this increased demand. 


IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Fire Station "B" 


DESCRIPTION: 


To construct a permanent fire station at a TDB location. This will be a two bay, 5,500 square foot station initially housing a 
staff of 3 personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this 
station. However, it will also be used by the general public for community meetings, voting site, and educational programs 
for civic groups. 


PROPOSED SOURCES OF FUNDING: Ad Valorem Taxes and Impact Fees 


FY 2005 - $279,566 FY 2006 - $2,092,623 
Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 2 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering $0 $137,839 


Site/Right of Way acquisition 0 $279,566 


Construction $1,878,207 


Equipment $76,577 


Other project costs $0 


Total Estimated Cost $2,372,189 


PROPOSED COMPLETION Month October Year 2007 


OPERATING COSTS: First Year Annualized 
Number of personnel 12 12 


Personal services $893,889 $893,889 


O & M costs 144,241 144,241 


Total operating costs $1,038,130 $1,038,130 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Fire Station "B" 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Policy 1.2b of the Fire-Rescue Element of the Comprehensive Plan states the need for a facility will be based on increasing 
response times, workload of 3 alarms a day and impact on adjoining station zones. Location will be determined by these 
criteria and is expected to be needed by FY 2004. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


This is a necessary project to provide minimum levels of service of Fire-Rescue as a result of new growth. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Future Replacement Stations 


DESCRIPTION: 


To construct permanent fire stations which will replace existing stations. The primary users of these facilities will be the 
firefighters and paramedics assigned to these stations. However, they will also be used by the general public for 
community meetings, voting site, and educational programs for civic groups. 


PROPOSED SOURCES OF FUNDING: AD Valorem Taxes 


FY 2003 - $2,111,646 — FY 2005 - $1,992,974 FY 2007 - $2,197,254 
Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 6 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering S0 $413,598 


Site/Right of Way acquisition 0 S0 


Construction 0 $5,662,174 


Equipment 0 $226,102 


Other project costs 0 $0 


Total Estimated Cost $6,301,874 


PROPOSED COMPLETION Month Various Year Various 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O &M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Future Replacement Stations 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


These stations exceed the life expectancy and require replacement. These stations are in the Department's Capital 
Improvement Plan. These stations are over 30 years old and require major renovations to bring them up to standards. 


Policy 1.4a allows for the renewal and replacement of, and improvements to existing public infrastructure and physical 
assets. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Needed to replace existing station which is no longer adequate to house firefighters and paramedics. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Fire-Rescue element policy 1.1c calls for an annual update of station location and service level needs. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Station 23 Replacement 


DESCRIPTION: 


To construct a permanent fire station which will replace the existing station. This will be a three bay, 8,000 square foot 
station housing a staff of 8 personnel per day. The primary users of this facility will be the firefighters and paramedics 
assigned to this station. However, it will also be used by the general public for community meetings, voting site, and 
educational programs for civic groups. 


PROPOSED SOURCES OF FUNDING: AD Valorem Taxes 


FY 2002 Transfer from Fund 195 - $2,463,106 
Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 5 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering 50 5140.000 
Site/Right of Way acquisition 0 0 
Construction 0 2.188.106 


Equipment 0 135,000 


Other project costs 0 0 


Total Estimated Cost S0 $2,463,106 


PROPOSED COMPLETION Month October Year 2004 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Station 23 Replacement 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Policy 1.4a allows for the renewal and replacement of, and improvements to existing public infrastructure and physical 
assets. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This is a 27 year old building that no longer provides the necessary housing for the required personnel and equipment to 
meet the needs of this area. Needed to replace existing station which is no longer adequate to house firefighters and 
paramedics. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Station 24 Expansion and Improvements 


DESCRIPTION: 


To purchase land for expansion and improvements to station. This is a three bay station. The primary users of this facility 
are the firefighters and paramedics assigned to this station. However, it is also used by the general public for community 
meetings, voting site, and educational programs for civic groups. 


PROPOSED SOURCES OF FUNDING: Ad Valorem Taxes 


FY 2002 Transfer from Fund 195 - $250,000 
Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 2 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering S0 
Site/Right of Way acquisition 231,000 
Construction 146,475 250,000 


Equipment 0 0 


Other project costs 0 0 


Total Estimated Cost $377,475 $250,000 


PROPOSED COMPLETION Month September Year 2002 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


F-18 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Station 24 Expansion and Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Policy 1.4a allows for the renewal and replacement of, and improvements to existing public infrastructure and physical 
assets. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATIO N/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Fire-Rescue element policy 1.1c calls for an annual update of station location and service level needs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Telephone Systems (Support Services Building and Station 34) 


DESCRIPTION: 


This project provides the Support Service Building with an ACD (Automatic Call Distribution) telephone system. This 
project also provides a new telephone system for Station 34. This funding includes the complete change out of telephone 
instruments and circuitry. 


PROPOSED SOURCES OF FUNDING: Ad Valorem Taxes 


FY 2002 Transfer from Fund 195 - $160,000 
Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 6 Policy 1.4-b 


Special Considerations 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering 50 
Site/Right of Way acquisition 0 
Construction 
Equipment 160,000 


Other project costs 0 


Total Estimated Cost $160,000 


PROPOSED COMPLETION Month August Year 2002 

OPERATING COSTS: First Year А Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Telephone Systems (Support Services Building and Station 34 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Policy 1.4a allows for the renewal and replacement of, and improvements to existing public infrastructure and physical 
assets. 


IS THE PROJECT IN A HIGH HAZARD AREA? Го 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


This funding is necessary to replace the existing telephone systems at the Supports Service Building and Fire Station 34. 
The existing systems are unsupportable due to age and lack of parts. Fire-Rescue objective 1.4 calls for Inter- 
Governmental/Inter-Agency cooperation. Telephone systems are a key part of communication and cooperation 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: West Acreage Fire Station 


DESCRIPTION: 


To purchase an existing home in West Acreage and convert to a fire station. This will be a two bay station housing a staff 
of 3 personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. 
However, it will also be used by the general public for community meetings, voting site, and educational programs for civic 
groups. 


PROPOSED SOURCES OF FUNDING: Ad Valorem Taxes and Impact Fees 


FY 2002 Existing Impact Reserves Fund 479 - $300.000 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 2 Policy 1.4-b 


Special Considerations 


COST ESTIM ATE: Prior FY 2002 Future Funding 

Funding Request Amount 
Design & engineering S0 
Site/Right of Way acquisition 200,000 0 


Construction 0 300,000 
Equipment 0 0 
Other project costs 0 0 


Total Estimated Cost $200,000 $300,000 


PROPOSED COMPLETION Month October Year 2002 
OPERATING COSTS: First Year Annualized 
Number of personnel 12 12 


Personal services $764,090 


О & M costs 


$764,090 
113,017 113,017 


Total operating costs 


$877,107 $877,107 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: West Acreage Fire Station 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Policy 1.2.b of the Fire-Rescue Element of the Comprehensive Plan states the need for a facility will be based on increasing 
response times, workload of 3 alarms a day and impact on adjoining station zones. The acreage area is one of the fastest 
growing areas of the County and only two stations serve this 44 square mile area. The average response time at Station 21 
and Station 26 exceed the department standards. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


In FY 2000, Station 21 and Station 26 had average response times of 9:2 and 8:34, respectively. Eight Hundred Ninety One 
(891), or 54% of the calls for these stations were over 8 minutes. Each station covers a large geographic area and a third 
station is needed to handle the additional workload. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: West Wellington Fire Station 


DESCRIPTION: 
To construct a permanent fire station in West Wellington. This will be a two bay, 5,500 square foot station housing a staff 
of 3 personnel per day. The primary users of this facility will be the firefighters and paramedics assigned to this station. 
However, it will also be used by the general public for community meetings, voting site, and educational programs for civic 
groups. 


PROPOSED SOURCES OF FUNDING: Ad Valorem Taxes and Impact Fees 


FY 2002 Existing Impact Reserves Fund 479 - $217.275 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


U/S 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


COST ESTIMATE: 


Design & engineering 
Site/Right of Way acquisition 
Construction 

Equipment 

Other project costs 


Total Estimated Cost 


PROPOSED COMPLETION 
OPERATING COSTS: 
Number of personnel 
Personal services 

O & M costs 


Total operating costs 


Policy 1.4-a 


2 Policy 1.4-b 


Special Considerations 


Prior 


Funding 


$84,000 
325,000 
1,321,475 
47,250 


0 


$1,777,725 


Month 
First Year 

12 

$62,668 
— 8,970 


$71,638 


FY 2002 
Request 


$27,000 
(145,000) 


322,525 


12,750 
0 


$217,275 


September Year 2002 
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Future Funding 


Amount 


Annualized 


12 
$752,014 


107,635 


$859,649 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: West Wellington Fire Station 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Policy 1.2.b of the Fire-Rescue Element of the Comprehensive Plan states the need for a facility will be based on increasing 
response times, workload of 3 alarms a day and impact on adjoining station zones. The West Wellington area is completely 
built out and response times to the western parts exceed the department standard of 7 minutes 30 seconds. 


IS THE PROJECT IN A HIGH HAZARD AREA? Го 


IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Due to increases in population, the five year projection is to have 3 zones cover the Town of Wellington. Workload in 
Wellington has increased 3790 (from 1,481 in ЕУ 1993 to 2,027 in ЕУ 2000) over the past 6 years. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


During ЕУ 2000, 24% of Station 25 and 45% of Station 27 calls were over 8 minutes. A third station in the west area would 
reduce the size of Station 27 zone and improve response times to the western area which is already completely developed. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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CAPITAL IMPROVEMENT 
PROGRAM 


FIVE YEAR ROAD PROGRAM 


*Road Program 
* Infrastructure 
* Bridge Maintenance 


FISCAL YEARS 2002-2007 


ЖЕ, Board of County Commissioners 
£ 2 . 
WS Five Year Road Program - 
ORDY 
MARTIN COUNTY 


INDIANTOWN ВО 


е 
5 
жд mos типнеке Á 
HAVERHILL RD 
a урур [TE 
| Е A D 24 efie карма ко p 27] 
ршен IS Е, 


EX 
ТА 


[ЕЕЕ 


-із-----------, 


BROWARD COUNTY ~ 


MAP LEGEND See Detail Project Listing - Page 3 е 


с-02 


New Project Funding-Construction Projects Only 


Projects 
А. Roosevelt Avenue - Indiantown Rd. to Limestone Creek Rd. 


B. 1. Alternate A1 A (SR811) - Donald Ross Rd to Еедепск Small Rd. 
2. Alternate АТА (SR811) - Frederick Small to Toney Penna Drive 
3. Alternate A1A (sr811) - Toney Penna to Indiantown Road 
. Prosperity Farms Road - Regional Ctr Rnt to Lone Pine Rd 
. Australian Avenue - Old Okeechobee Rd to Okeechobee Blvd 
. Persimmon Blvd. - E. End Connection to Okeechobee Blvd. 
. Summit Blvd. and Congress Avenue 
. Jog Road - Roebuck Road to 45" Street 
. 10th Avenue North - Military Trail to Congress Ave. 
. l. Congress Avenue - Melaleuca Lane to Lake Worth Rd. 
2. Congress Avenue - Hypoluxo Road to Lantana Road 
3. Congress Avenue - Northlake Blvd. to Sr 811 (Alt A1A) 
. l. Haverhill Road - Hypoluxo Rd. to L-17 Canal 
2. Haverhill Road - 45" Street to Beeline Highway 
3. Melaleuca Lane - Jog Road to Haverhill Road 
Lantana Road - Jog Road to Military Trail 
Hypoluxo Road - Military Trail to Congress Ave. 
Miner Road - Military Trail to Lawrence Road 
Lawrence Road - Boynton Beach Blvd. to Gateway Blvd. 
Woolbright Road - E of Hagen Ranch Road to W of Jog Road | 
Bridge over LWDD L-30 Canal Lake Ida Park to B.E. Aerospace 
Linton Blvd - Military Trail to Congress Ave. 
Clint Moore Road - SR 7 to Jog Rd. 
Glades Road and Jog Road./Powerline Road 
. Lyons Road - Glades Road to Yamato Road 
. Okeechobee Blvd. - E. of Jog Road to E. of Florida's Turnpike 
. Okeechobee Blvd. - W. of SR 7 to E of Jog Road 
„1. Seminole Pratt Whitney Rd. - S of Okeechobee Blvd N ofSycamore 
2. Seminole Pratt Whitney Rd. - N of Orange Blvd to Northlake Blvd. 
3. Seminole Pratt Whitney Rd. - Northlake Blvd to Beeline Highway 
4. Seminole Pratt Whitney Rd. - SR 80 to S of Okeechobee Blvd. 
5. Seminole Pratt Whitney Rd. - N of Sycamore/N of Orange Blvd. 
. State Road 7 - South of Lake Worth Road to N of Southern 
. Greenview Shores Blvd. - South Shore Blvd. to Wellington Tr 
. Acreage/Southern Connection - SR 80 to Orange Blvd. 
AA. Haverhill Road - Lantana Rd. to Melaleuca Lane 
AB. Woolbright Road - Jog Rd. to Military Trail 
AC. Hagen Ranch Road - West Atlantic Ave. to Boynton Beach Blvd. 
AD. 1. Jog Road - West Atlantic Ave. to South of Lake Ida Road 
2. Jog Road - Glades Road to Clint Moore Road 
AE. Boca Rio-Palmetto Rd to Glades Rd 


К. 
г. 
м. 
N. 
О. 
Р. 
О. 
R. 
S. 
T 
U 
V 
W 


New Funding 


$3,720,000 
$1,070,000 
$3,250,000 
$6,450,000 
$1,850,000 
$1,000,000 
$11,000,000 
$10,200,000 
$720,000 
$2,490,000 
$3,430,000 
$4,060,000 
$3,300,000 
$2,650,000 
$7,190,000 
$3,780,000 
$2,380,000 
$3,420,000 
$1,580,000 
$2,520,000 
$5,150,000 
$550,000 
$4,830,000 
$6,500,000 
$1,400,000 
$5,940,000 
$2,000,000 
$7,500,000 
$5,590,000 
$7,700,000 
$11,960,000 
$3,270,000 
$10,410,000 
$5,000,000 
$4,420,000 
$1,730,000 
$3,700,000 
$3,220,000 
$1,355,000 
$2,070,000 
$3,460,000 
$3,910,000 


$177,725,000 
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SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: FIVE YEAR ROAD PROGRAM 


PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


SS eee ае 38541 


FISCAL YEARS 


FUNDING SOURCES 

LOCAL OPTION GAS TAX FS 206 
LOCAL OPTION GAS TAX FS 336 
CONSTITUTIONAL GAS TAX 

AD VALOREM TAXES 
BOND/LOAN PROCEEDS 

IMPACT FEES 

INTEREST + OTHER 

FROM RESERVES 

CARRYOVER FROM PRIOR YEAR 


BUDGETED REVENUES 


EXPENDITURES 

Five Yr Road Prog.-Construction 
Transfer To Road Maintenance 
Transfer To Loan Repayments 
Transfer to Mass Transit 

Road Program Reserves 


TOTAL EXPENDITURES 
CARRYOVER TO NEXT YEAR 


BUDGETED APPROPRIATIONS 


20,131 
36,743 


191,983 


290,313 


256,740 
11,334 


500 
3,084 


271,659 


18,654 


290,313 


18,654 


89,394 


63,588 
11,524 


500 
3,696 


79,308 


10,087 


89,394 


$ IN THOUSANDS ----------------------------------------------------2----------- 


2004 2005 
21,270 21,802 
11,510 11,797 
8,364 8,573 
750 750 
0 0 
19,182 19,182 
5,115 3,958 
10,087 8,645 
76,277 74,707 
55,362 61,945 
11,770 12,022 
500 500 
0 0 
67,632 74,467 
8,645 240 
76,277 74,707 

1 


Total 
2006 2007 6 Years 
22,347 22,905 129,320 
12,092 12,395 70,759 
8,787 9,007 51,115 
750 750 5.000 
0 0 0 
19,182 19,182 116,041 
4,893 4,961 66,338 
240 240 229.850 
68,291 69,440 668,423 
55.270 56,153 549,058 
12,281 12,546 71,477 
0 
500 500 3,000 
0 0 6,780 
68,051 69,200 630,316 
240 240 38,107 
68,291 69,440 668,423 
1 1 1 1 


Engineering & Public Works Department 
Summary of Capital Projects-Road Program 
By Funding Source 
а Fiscal Year 2002 Budget 


2 The Engineering and Public Works Department oversees all County construction projects and provides technical 
engineering assistance to all other County departments. The Department's major capital project is the Five Year 
Road Program. 


— The Traffic Circulation Element of the Comprehensive Plan established Level of Service (LOS) "D" as the standard 
to be achieved and maintained on the County's major roadway network. State Statute requires that this LOS be one 
of the criteria by which new development is reviewed for concurrency. The County has adopted a Traffic Performance 
Standard (TPS) to implement this concurrency requirement. The TPS provides that new proposed development may not 


на place more than one percent of the LOS "D" capacity оп a roadway. 
The major revenue sources for the Five Year Road Program are: interest, gasoline taxes and road impact fees. 
Gasoline taxes dedicated to the Road Program are comprised of: 50% both of a 1-cent gas tax (F.S. 336.021) and a 


5-cent tax (F.S. 336.025), both adopted in 1993; and a 6-cent gas tax (F.S. 336.025) adopted in 1983. The 5-cent and the 
6-cent gas taxes are also shared with local municipalities. Fair Share Road Impact Fees were authorized by County 
ordinance in July, 1979. Continued funding pressure has substantially affected the ability of the Road Program 

а to meet the adopted LOS. А lowering of the standard appears to be necessary or development of addtional revenue 
sources to maintain it. 


—_ 
Ad Loan Interest Impact Gas Carry- Total 
Fund Description Valorem Proceeds & Other Fees Tax forward Budget 
™360/391- Five Year Road Program 1,250 0 36,743 20,131 40,206 191,983 290,313 
395 
Total Engin. & P/W Projects 1,250 0 36,743 20,131 40.206 191.983 290.313 
Ad Loan Interest Impact Gas Carry- Total 
Funding Recap Valorem Proceeds & Other Fees Tax forward Budget 
m 360 1,250 22,142 40,206 107,414 171,012 
391/395 Impact Fees 14,601 20,131 84,569 119,301 
Total 1,250 0 36,743 20,131 40,206 191,983 290,313 
== 
тат 
<<” 
= 
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Engineering « Public Works 


Fiscal Years 2002 - 07 Capital Improvement Program 
5 Year Road Program Details ($'s іп 1,000's) 


Page FY 2002 
С-08 10th Avenue North Military Trail to Congress 2,490 е 
С-10  Acreage/Southern Connect SR 80 to Orange Blvd 1,730 D 
G-12 Alternate AIA (SR811) Donald Ross Rd. to Federick Small Rd 
G-14 Alternate АТА (SR811) Frederick Small to Toney Penna Dr 
G-16 Alternate АА (SR811) Toney Penna to Indiantown Rd 
G-18 Australian Ave. Old Okeechobee Rd. to Okeechobee 200 D/P 
G-20 Boca Ко Rd Palmetto Park Rd to Glades Rd 
G-22 Bridge LWDD L30 Cnl Lake Ida Park - B. E. Aerospace 550 С 
G-24 Clint Moore Rd. SR 7 to Jog Road 6,500 P 

- Computer Equipment Staff support equipment for program 150 Р 
G-26 Congress Ave Hypoluxo Rd to Lantana Rd 
G-28 Congress Ave Melaleuca Lane to Lake Worth Rd 200 R 
G-30 Congress Ave Northlake Blvd. to SR 811(Alt АТА) 200 R 
G-32 CR 880 (Old SR 80) rehabilitation/heavy maintenance 500 С 
С-34 Glades Area R&R Throughout the Glades 800 C 
G-36 Glades Road And Jog Road/Powerline Road 1,400 С 
G-38 Greenview Shores Blvd South Shore Blvd to Wellington Tr 320 D 
G-40 Hagen Ranch Rd. W Atlantic Ave.-Boynton Bch Blvd 1,355 P 
G-42 Haverhill Rd. Hypoluxo Rd. - L-17 Canal 100 R 
G-44 Haverhill Rd. Lantana Rd. - Melaleuca Lane 3,700 P 
G-46  Haverhill Rd. 45th St - Beeline Hwy 
G-48 Hypoluxo Rd. Military Trail - Congress Ave. 3,420 P 
G-50 Intersection Program Countywide 5,000 D/R/C 
G-52 Intracoastal Crossings Countywide 
G-54 Јор Rd. Roebuck Rd to 45th Street 
G-56 Jog Ка. Glades Rd to Clint Moore Rd 
G-58 Jog Rd. W Atlantic Ave. - South of Lake Ida Rd. 250 R 
G-60 Lantana Rd. Jog Rd. - Military Trail 2,380 С 
G-62 Lawrence Rd. Boynton Beach Blvd.-Gateway Blvd. 2,520 С 
С-64 Linton Blvd. Military Trail - Congress Ave. 4,830 С 
G-66 Lyons Rd. Glades Rd. - Yamato Rd. 730 R 
G-68  Melaleuca Lane Jog Rd. - Haverhill Rd. 
G-70 Miner Rd. Military Trail - Lawrence Rd. 150 D 
G-72 Okeechobee Blvd. W of SR7 to E of Jog Rd 1,500 R 
G-74 Okeechobee Blvd. E of Jog Rd to E of Turnpike 
G-76 Pathway Program Countywide 1,500 D/R/C 
G-78 Persimmon Blvd. E End Connection to Okeechobee Rd 2,000 D/M/R 
G-80 Prosperity Farms Rd Regional Ctr Rnt-Lone Pine Rd 

-  Reserve--Beautification | Countywide 1,700 B 

-  Reserve--County(KPBCB) Countywide 300 B 

-  Reserve--District Imprvs Countywide 7,000 D/R/M/C 

-  Reserve--Plans/Align — .; Countywide 2,500 D/S 

- Reserve--R/W ' Countywide 2,500 R 
G-82 Roosevelt Ave .' Indiantown Rd to Limestone Creek Rd 910 юм 
G-84 Seminole Pratt Whitney Rd SR 80 - S of Okeechobee Blvd 
G-86 Seminole Pratt Whitney Rd S of Okeechobee Blvd-N of Sycamore 740 R 


1 1 


ЕУ 2003 


Ref Project Limits | Cost - Phase Cost - Phase Cost - Phase Cost - Phase Cost - Phase Cost - Phase 


300 
600 
200 


150 
700 
3,230 
600 
500 
800 


250 


5,000 
1,000 
2,200 


6,000 
2,000 
1,500 
9,000 

420 
1,700 

300 
7,000 
2,500 
2,500 


350 


соо 


QANR ARG 


С 
С 
D/R/C 
M/R/C 
D/R 
B 
B 
D/R/M/C 
D/S 
R 


R 


FY 2004 


150 
250 
150 
800 


150 


1,000 
800 


100 


R 

R 

R 

P 
P 150 
2,500 
С 500 
€ 800 

R 
D/R/C 5,000 

M/C 

R 

С 

С 

С 

R 
D/R/C 1,500 
650 
B 1,700 
B 300 
D/R/M/C 7,000 
D/S 4,500 
R 4,500 

С 
2,920 

С 
| 1 


ЕУ 2005 


ооу 


D/R/C 


D/R/C 


С 
В 
B 
D/R/M/C 
D/S 
R 


FY 2006 


2,800 
5,600 
1,500 


1,200 


150 


500 
800 


4,000 


5,000 


1,190 


1,500 


1,700 

300 
7,000 
2,500 
2,500 


Ж оф р, 


D/R/C 


D/R/C 


D/R/M/C 
D/S 
R 


FY 2007 


2,710 


150 
3,360 


500 
800 


2,300 
7,190 


5,000 


2,840 


1,500 


1,700 

300 
7,000 
2,500 
2,500 


о 


D/R/C 


D/R/C 


B 
B 
D/R/M/C 
D/S 
R 
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ЕҮ 2006 
Cost - Phase 


| | | | 1 1) | | 1 1 | į 1 
Engineering & Public Works 
Fiscal Years 2002 - 07 Capital Improvement Program 
5 Year Road Program Details (85 іп 1,000's) 
FY 2002 FY 2003 FY 2004 FY 2005 
Project Limits Cost - Phase Cost - Phase Cost - Phase Cost - Phase 
Seminole Pratt Whitney Rd N of Sycamore Dr-N of Orange Blvd 890 R 
Seminole Pratt Whitney Rd N of Orange Blvd to Northlake Blvd 820 D 780 R 
Seminole Pratt Whitney Rd Northlake Blvd to Beeline Hwy 2,000 R/M 
State Road 7 S of Lake Worth Rd to N of Southern 5,000 P 
Summit Blvd and Congress Ave 260 R 460 G 
Woolbright Rd Hagen Ranch-Jog Rd 150 D 2,000 R 3,000 R/P 
Woolbright Rd Jog Rd to Military Trail 3,220 С 
Development Agreements Funds 379 - 386 5,558 P 
Carryover Projects 186,607 
Carryforward Adjustment 9,788 (2,128) 26,145 
TOTAL PROJECT COSTS 256,740 63,588 55,362 61,945 
Operating Transfers 11,834 12,024 12,270 12,522 
Reserves for Carryforward 21,738 13,783 8,645 240 
TOTAL ROAD PROGRAM 290,312 89,394: -76,277. 74,707 


S = Study; D = Design; M = Mitigation; R = Right of Way; C = Construction; Р = Payment; B = Beautification; L = Street Lighting 


FY 2007 
Cost - Phase 


9,520 С 
6,100 С 
9,960 C 


(9,777) 


56,153 


13,046 
240 


69,440 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 10" Avenue North/Military Trail to Congress Avenue/Job 495504 


DESCRIPTION: 
2 miles, add center lane 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? . 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $265.000 S0 
Site/Right of Way acquisition $577.000 50 
Construction S0 $2.334.000 
Equipment $0 S0 
Other project costs 50 $156.000 


Total Estimated Cost $842.000 $2.490.000 


PROPOSED COMPLETION Month September Year 2004 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 10th Avenue North/Military Trail to Congress Avenue/Job #95504 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-09 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Acreage/Southern Connection - SR 80 to Orange Boulevard 


DESCRIPTION: 
6.8 miles, 2 & 3 lanes. Previous alignment study for 140" Ave. (E Road) - SR 80 to Northlake. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 
мала BONES — Suy OUNENE M ONUS 
Special Considerations 
Mél иы сызы ое 1. 2. л E “сье°7 е. 2. 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering 50 $1,730,000 
Site/Right of Way acquisition 50 50 
Construction S0 S0 
Equipment S0 S0 
Other project costs 5406.440 50 


Total Estimated Cost $406,440 $1,730,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Acreage/Southern Connection - SR 80 to Orange Boulevard 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Alternate A1A (SR811) Donald Ross Rd to Frederick Small Rd 


DESCRIPTION: 
1.0 mile. 6 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 
ccc v ——ÀÀÀÀÁ— cc —". áó! — 2/6 оз 02 7-5: 
Special Considerations 
„== I Eu Week MDC ON СНРА RENTES 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering S0 $300,000 


Site/Right of Way acquisition 50 $150,000 


Construction 50 $2,800,000 


Equipment S0 S0 


——————————————————D 


Other project costs S0 50 


— ЛШЫ. 


Total Estimated Cost 50 $3,250,000 


PROPOSED COMPLETION Month Year 2006 

OPERATING COSTS: First Year ~ Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Alternate A1A (SR811) Donald Ross Rd to Frederick Small Rd 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Alternate A1A (SR 811) - Frederick Small Road to Tonev Penna Drive 


DESCRIPTION: 
2.0 miles, 6 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering 50 $600,000 


Site/Right of Way acquisition S0 $250,000 


Construction 50 $5,600,000 
Equipment 50 50 
Other project costs S0 S0 


Total Estimated Cost S0 $6,450,000 


PROPOSED COMPLETION Month Year FY 2008 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Alternate A1A (SR 811) - Frederick Small Road to Tonev Penna Drive 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Alternate A1A (SR 811) - Toney Penna Drive to Indiantown Road 


DESCRIPTION: 
0.5 miles, 6 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 
x AS Gs soc ET Vos er EE 
Special Considerations 


— Se 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering $0 2003. 
Site/Right of Way acquisition S0 à2004. 


$200,000 


$150,000 


Construction S0 2006 $1,500,000 


S0 


—————————— 


0 
Other project costs S0 0 S0 


Total Estimated Cost 50 


Equipment S0 


$1,850,000 


PROPOSED COMPLETION Month Year ЕУ 2008 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Alternate A1A (SR 811) - Tonev Penna Drive to Indiantown Road 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Australian Ave/Old Okeechobee Rd to Okeechobee Rd 


DESCRIPTION: 
0.7 miles, 6 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a d Policy 1.4-b Necessary 


Special Considerations 


——— M ———À 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 $200,000 0 50 
Site/Right of Way acquisition S0 50 0 50 
Construction S0 50 0 50 


Equipment S0 S0 0 S0 


Other project costs S0 $0 2004 $800,000 
Total Estimated Cost $0 $200,000 $800,000 


PROPOSED COMPLETION Month Year 2004 


OPERATING COSTS: First Year - Annualized 


Number of personnel 


Personal services 
O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: Australian Ave/Old Okeechobee Rd to Okeechobee Rd 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Boca Rio Road/Palmetto Park Road to Glades Road/Job#01504 


DESCRIPTION: 
1.24 miles, 4 to 5 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.44 4 Policy 1.4-b 
I LLL = ар лаза RAE. 50 а ы =, 
Special Considerations 
mu БАБЕ аа ДА 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering $300,000 50 50 
Site/Right of Way acquisition S0 50 
Construction 50 S0 


$1,200,000 


$2,660,000 
Equipment $0 $0 $0 


Other project costs $0 $0 $50,000 


Total Estimated Cost $300,000 $0 


$3,910,000 


PROPOSED COMPLETION DATE: - Month December Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Boca Rio Road/Palmetto Park Road to Glades Road/Job#01504 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Bridge over LWDD/L-30 Canal - Lake Ida Park to BE Aerospace 


DESCRIPTION: 


0.2 miles, 2 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenue & joint funding agreement with the City of 
Bovnton Beach. 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? . 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
me ITO Ёа —DEC TEE CER 
Special Considerations 
AL с еше E —— t 22. д. Мадлен 


COST ESTIM ATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 
Site/Right of Way 50 
Construction $550,000 
Equipment 50 
Other project costs S0 
Total Estimated Cost 


$550,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Bridge over LWDD/L-30 Canal - Lake Ida Park to BE Aerospace 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? “ 


The Transportation Element of the Comprehensive Plan includes level of service standards (LOS) developed to provide an 
acceptable transportation system. Objective 1.1 of the Transportation Element states that by 2015, the County wide 
Roadway Network shall operate at the adopted LOS standard. The generally adopted LOS Standard is D or a volume to 
Capacity Ratio (V/C) no greater than 1.0. These road improvements are necessary to maintain the adopted LOS for this 
road as new growth occurs. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Objective 1 of the Capital Improvement Element of the Comprehensive Plan requires the County shall adopt minimum 
levels of service standards for traffic circulation. Objective 4 requires the County to identify and fund services and Capital 
Improvements required by the Comprehensive Plan. The current and future funding for this project, as shown on page one 
is included in and corresponds with the Five Year program approved 0724/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Clint Moore Road/SR 7 to Jog Road/Job #98501 


DESCRIPTION: 
3.6 miles, 4 lanes, Bridges over Е1, Е2Е, E2W 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 
Boe т C P PJ--—-—————— "——— е 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 S0 
Site/Right of Way acquisition $450,000 50 
Construction S0 S0 
Equipment S0 S0 
Other project costs S0 $6,500,000 


Total Estimated Cost $450,000 $6,500,000 


PROPOSED COMPLETION Month Decembe Year 2002 
OPERATING COSTS: First Year ^ Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Clint Moore Road/SR 7 to Jog Road/Job #98501 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Congress Avenue/Hypoluxo Road to Lantana Road/Job #01500 


DESCRIPTION: 


1.2 miles, 6 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? . 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 2 
DEN ОС m n. OMIM WES IR E. dii. Bua доза ав 
Special Considerations 


ee ыы 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $500,000 $0 0 S0 
Site/Right of Way acquisition S0 50 2003 $700.000 
Construction S0 50 2007 $2,910,000 
Equipment $0 $0 0 50 


Other project costs S0 S0 2007 $450.000 
Total Estimated Cost $500.000 S0 $4,060.000 


PROPOSED COMPLETION 


Month Year 2007 


September 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Congress Avenue/Hypoluxo Road to Lantana Road/Job #01500 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-27 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Congress Avenue/Melaleuca Lane to Lake Worth Road/Job #01503 


DESCRIPTION: 
0.6 miles, 4 to 6 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
жамыл оъ ^^ S 7 ДНО ВАЕН ГЕЧЕ ННАЦ 
Special Considerations 
curri IM RAO E aui o o o ДАВ. аьа 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering $250,000 S0 


Site/Right of Way acquisition S0 $200,000 $0 


Construction 50 50 $2,780,000 


Equipment S0 S0 


S0 


Other project costs S0 S0 $450,000 


Total Estimated Cost $250,000 


$200.000 $3,230,000 


PROPOSED COMPLETION Month September Year 2004 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Congress Avenue/Melaleuca Lane to Lake Worth Road/Job #01503 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Congress Avenue/ Northlake Boulevard To Alternate A1A/Job #92606B 


DESCRIPTION: 
0.7 miles, 2/4 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Ice coco Ман ЖҰР”. Ал Rc. 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
— —————— a CN 
Special Considerations 


————————————————————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 0 50 
Site/Right of Way acquisition S0 $200,000 2003 $600,000 


Construction S0 50 2005 $2,050,000 
Equipment S0 50 0 50 


———————— 


Other project costs S0 S0 2005 $450,000 
Total Estimated Cost S0 $200,000 $3,100,000 


PROPOSED COMPLETION Month Year 2006 


September 


OPERATING COSTS: First Year rad Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs S0 50 
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PALM BEACH COUNTY 


CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Congress Avenue/ Northlake Boulevard To Alternate A1A/Job #92606B 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
чат. 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 

"т [roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: C-880 Rehabilitation and Maintenance 


DESCRIPTION: 


In FY 2000/2001 the Road and Bridge division began a new series of rehabilitation on C-880 in order to maintain the 
integrity of the road. The work performed includes asphalt resurfacing, striping and shoulder work. 


PROPOSED SOURCES OF FUNDING: 


Road Program Revenues 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? „Уры. ЩИТ MSS ILE c o ыл к; 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
x DC o Аз: o eV DE 
Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 50 
Site/Right of Way acquisition $0 $0 0 $0 
Construction S0 $500.000 2007 $3,000,000 


Equipment 50 50 0 50 
Other project costs 50 50 0 50 
Total Estimated Cost S0 $500,000 0 $3,000,000 


PROPOSED COMPLETION 


Month September Year 2007 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: C-880 Rehabilitation and Maintenance 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
This program is part of the adopted 5 year Road Program and Capital Improvement Element of the Comprehensive plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Due to soil conditions in the Glades area and the amount of heavy trucks which continue to use this road, a program of 
paving, striping, shoulder maintenance and guardrail will be required to ensure the safety of the public. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Board of County Commission approved the Five Year Road Program adopted on 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Glades Restoration and Reconstruction 


DESCRIPTION: 


Proposed improvements from this program include the resurfacing of County roads throughout the Glades area, including 
striping, replacement of old guardrails and installation of new guardrails as needed. Funding to reimburse the City of Belle 
Glade for Avenue E rehabilitation from SR 715 to SR 15 is included. Commitments of County facilities are also paid from 
this fund. 


PROPOSED SOURCES OF FUNDING: Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment бои 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
xL с Шеше EU ОР 7 
Special Considerations 
accru t dr Mo m OE e t Rm 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 50 


Site/Right of Way acquisition 50 50 50 


Construction $1,650,000 $550,000 $4,000,000 
Equipment S0 S0 S0 
Other project costs $750,000 $250,000 50 
Total Estimated Cost $2,400,000 $800,000 $4,000,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Glades Restoration and Reconstruction 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Transportation Element of the Comprehensive Plan includes level of service standards (LOS) developed to provide an 
acceptable transportation system. Objective 1.1 of the Transportation Element states that by 2015, the Countywide 
Roadway Network shall operate at the adopted LOS standard. The generally adopted LOS Standard is D or a volume to 


Capacity Ratio (V/C) no greater than 1.0. These road improvements are necessary to maintain the adopted LOS for this 
road as new growth occurs. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATIO N/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Objective 1 of the Capital Improvement Element of the Comprehensive Plan requires the County shall adopt minimum 
levels of service standards for traffic circulation. Objective 4 requires the County to identify and fund services and Capital 
Improvements required by the Comprehensive Plan. The current and future funding for this project, as shown on page one 
is included i n and corresponds with the Five Year program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: | Glades Road/Jog Road - Powerline Road/Job #00507 


DESCRIPTION: 
Intersection improvement, add 4" thru lane east/west on Glades Road through intersection. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b Necessary 
COUTE АЕ Ra ДЕ ева 2 тъй. - 
Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering S0 S0 


Site/Right of Way acquisition $150,000 S0 


Construction S0 $1,330,000 


Equipment 50 50 


Other project costs S0 $70,000 


Total Estimated Cost $150,000 $1,400,000 


PROPOSED COMPLETION Month September Year 2002 


OPERATING COSTS: First Year - Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Glades Road/Jog Road - Powerline Road/Job 400507 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Greenview Shores Blvd/So Shore Blvd to Wellington Trace 


DESCRIPTION: 


1.5 miles, 4 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 $320,000 S0 


Site/Right of Way acquisition S0 S0 
Construction S0 S0 


— $100,000 


$4,000,000. 
Equipment S0 S0 S0 
Other project costs S0 50 50 
Total Estimated Cost 


$320,000 $4,100,000 


PROPOSED COMPLETION Month Year 2007 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Greenview Shores Blvd/So Shore Blvd to Wellington Trace 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


А road project is generally considered a necessary basic service on Ше priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATIO N/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 0724/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Hagen Ranch Road/West Atlantic Avenue to Boynton Beach Boulevard/Job #96506 


DESCRIPTION: 


5.1 miles, 5 lane construction with island. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 
uo rw er. acu: MENT MM NM ИЕДИ 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 
Site/Right of Way acquisition 50 50 


Construction $5,605.000 50 


Equipment S0 S0 


Other project costs $700,000 $1,355,000 


Total Estimated Cost $6,305,000 $1,355,000 


PROPOSED COMPLETION Month December Year 2003 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Hagen Ranch Road/West Atlantic Avenue to Boynton Beach Boulevard/Job #96506 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


DESCRIPTION: 
0.5 miles, 2 and 3 lanes of ultimate 5 lanes 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering 50 50 80 


Site/Right of Way acquisition $100.000 $250,000 


Construction 50 $1.850.000 


Equipment S0 50 


Other project costs (Payment) S0 $450,000 


Total Estimated Cost $100,000 $2.550.000 


PROPOSED COMPLETION Month Year 2008 

OPERATING COSTS: First Year : Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Haverhill Road/Hypoluxo Road to the L-17 Canal/Job #98502 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


DESCRIPTION: 
1.3 miles; 2 and 3/4 lanes 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 
Site/Right of Way acquisition $2,690.000 S0 
Construction S0 
Equipment 50 


Other project costs $3,700,000 


Total Estimated Cost $2,690,000 $3,700,000 


PROPOSED COMPLETION December Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Haverhill Road/Lantana Road to Melaleuca Lane/Job #98503 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Haverhill Road/45th to Beeline/Job #95509 


DESCRIPTION: 
2 miles, 5 lanes (including CSX railroad crossing) Bridge and culvert extension. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area?es 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 
se es ННН 


COST ESTIMATE: Prior Future Funding 


Funding Amount 
Design & engineering $0 
Site/Right of Way acquisition $260,000 $0 
Construction $0 $6,820,000 
Equipment $0 $0 


—є——————— 


Other project costs S0 $370,000 


Total Estimated Cost $260,000 $7,190,000 


PROPOSED COMPLETION Month Year 2008 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Haverhill Road/45th to Beeline/Job 495509 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? Мо 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Hypoluxo Road/Military Trail to Congress Avenue/Job #99506 


DESCRIPTION: 
1.5 miles, 6 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 
И d c VON 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 
Site/Right of Way acquisition $100,000 $100,000 


Construction $3,110,000 50 


Equipment 50 50 


Other project costs $440,000 $3,320,000 


Total Estimated Cost $3,650,000 $3,420,000 


PROPOSED COMPLETION Month Septem Year 2002 


OPERATING COSTS: First Year -~ Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Hypoluxo Road/Military Trail to Congress Avenue/Job #99506 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


DESCRIPTION: 


The Intersection Improvement Program provides both minor and major geometric improvements at intersections. 
These improvements are made to increase capacity and/or safety at intersections. Projects are designed and 
constructed both in-house and by contracted services. 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 
шысы аа 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering $600,000 $800,000 $4,000,000 


Site/Right of Way acquisition $1,060,000 $1,400,000 $7,000,000 


Construction $2,000,000 $2,300,000 $11,500,000 
Equipment 50 50 50 


Other project costs $400,000 $500,000 $2,500,000 


Total Estimated Cost $4,060,000 $5,000,000 $25,000,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Intersection Improvement Program Countywide 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Traffic Circulation Element of the Comprehensive Plan includes standards developed to provide an acceptable 
transportation system. Intersection improvements are necessary to maintain consistency with the Comprehensive Plan 
and to provide an acceptable transportation system. Intersection improvements fall under the Traffic Circulation 


Element portion of the Comprehensive Plan (Objective 3 - Consistency with State, Regional and other agency plans, 
policies 3-b and 3-c). 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Intersection improvements are considered a necessary basic service on the priority matrix (4). These projects are 
rated a 2 in the Comprehensive Plan Category since they eliminate deficiencies in the roadway network. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Objective 1 of the Capital Improvement Element of the Comprehensive Plan requires the County shall adopt minimum 
levels of service standards for traffic circulation. Intersections are considered to be part of the transportation system. 
Objective 4 requires the County to fund services and capital in the Comprehensive Plan. Because intersections are part of 
the transportation system, the Five Year Road Program is an appropriate funding source. The current and future funding 


for these projects as shown on page one is included in and corresponds with the current Five Year Road Program approved 
07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Intracoastal Crossings 


DESCRIPTION: 
Countywide Bridge Replacements. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 
a - Е СИНИН 
Special Considerations 
ИАЕА тал р 


СОЅТ ЕЅТІМАТЕ: Ргіог ЕУ 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 2003 $800,000 
Site/Right of Way acquisition S0 
Construction S0 
Equipment S0 
Other project costs S0 $200,000 


Total Estimated Cost 50 $1,000,000 


PROPOSED COMPLETION Month Year on-going 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Intracoastal Crossings 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Transportation Funding Element E, Policy 1.12-C calls for the correction of a public hazard and provision of system 
continuity. These bridges will be evaluated & prioritized for safety and connectivity. 


IS THE PROJECT IN A HIGH HAZARD AREA? Yes 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 
Funding will be used to provide adequate evacuation in the event of an emergency. 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Policy 1.4a allows for the connection of public hazards and the renewal, replacement and improvements to existing public 
infrastructure necessary to meet minimum levels of service. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The current and future funding for this project is included in and corresponds with the Five Year Road Program approved 
07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jog Road/Roebuck Road to 45" Street/Job #98506 


DESCRIPTION: 
2 miles, 4/6 lanes, Bridge over M canal, Bridge over water control structure. 


Included in the Comp Plan? 
Managed Growth Tier U/S M 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 


Design & engineering $1.100.000 50 
Site/Right of Way acquisition S0 


$2.200.000 


Construction S0 58.000.000 
Equipment S0 50 
Other project costs S0 $0 
Total Estimated Cost $1,100,000 $10,200,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jog Road/Roebuck Road to 45th Street/Job 498506 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-55 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jog Road/Glades Road to Clint Moore Road/Job #01505 


DESCRIPTION: 
2.7 miles; 4 to 6 lanes, milling and resurfacing 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
DU PEE wii cus AM" 
Special Considerations 
ААА I A OJ——)H——-———— 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering $750,000 $0 
Site/Right of Way acquisition $0 $620,000 


Construction 50 $2,390,000 


Equipment 50 50 


— Є — ————— 


Other project costs $0 $450,000 


Total Estimated Cost $750,000 $3,460,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jog Road/Glades Road to Clint Moore Road/Job #01505 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


А road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-57 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jog Road/West Atlantic Avenue to South of Lake Ida Road/Job #00502 


DESCRIPTION: 
0.8 miles; 6 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 
a a ee M nnÀ—— MÀ ыер олы 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering S0 S0 
Site/Right of Way acquisition 50 5250.000 50 


Construction 50 50 $1,770,000 
Equipment S0 S0 S0 


Other project costs S0 $0 $50,000 


Total Estimated Cost $0 $250,000 $1,820,000 


PROPOSED COMPLETION Month September Year 2005 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


G-58 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Jog Road/West Atlantic Avenue to South of Lake Ida Road/Job #00502 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-59 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lantana Road/Jog Road to Military Trail/Job #97508 


DESCRIPTION: 


2 miles; 6 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 


Managed Growth Tier U/S 


In High Hazard Area? кез -—— M — — PEE. 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 


4 Policy 1.4-b 


Special Considerations 


ЇТ 


СОЅТ ЕЅТІМАТЕ: Ргіог ЕУ 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 S0 
Site/Right of Way acquisition $100,000 50 0 50 
Construction S0 $2,334,000 0 50 


Equipment S0 S0 0 S0 


Other project costs S0 $46,000 0 $0 


Total Estimated Cost $100,000 $2,380,000 $0 


PROPOSED COMPLETION 


Month September Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel Е 


Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lantana Road/Jog Road to Military Trail/Job 497508 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


А road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-61 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lawrence Rd/Boynton Beach Blvd to Gateway Blvd 


DESCRIPTION: 


1.5 miles, 5 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 14-а 4 Policy 1.4-b Necessary 


Special Considerations 
uw [Wc OCT EN 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 
Site/Right of Way acquisition S0 S0 
Construction $2,520,000 
Equipment $0 $0 
Other project costs $0 50 
Total Estimated Cost $2,520,000 


PROPOSED COMPLETION Month Year 2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lawrence Кд/Воушоп Beach Blvd to Gateway Blvd 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATIO N/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-63 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Linton Blvd/Military Trail to Congress Ave 


DESCRIPTION: 


2.0 miles, 6 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees & Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 
-— J J—— AM abe a m EE d — у 1... 
Special Considerations 
Mi a upra wr ii ce — НЕНИН 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering 50 
Site/Right of Way acquisition 50 
Construction $4,830,000 
Equipment S0 
Other project costs S0 
Total Estimated Cost $4,830,000 


PROPOSED COMPLETION Month Year 2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Linton Blvd/Military Trail to Congress Ave 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-65 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lvons Road/Glades Road to Yamato Road/Job 498504 


DESCRIPTION: 
1.8 miles; 6 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-а 4 Policy 1.4-b 
Aae — ЗНАШ PV 
Special Considerations 
IIIS ышы аған d R———— es 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering S0 50 


Site/Right of Way acquisition S0 $600,000 50 


Construction S0 S0 $4,950,000 


Equipment S0 S0 


S0 


Other project costs 50 50 $170,000 


Total Estimated Cost 50 


$600,000 $5,120,000 


PROPOSED COMPLETION Month September Year 2005 
OPERATING COSTS: First Year Annualized 


Number of personnel 
Personal services 
O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Lyons Road/Glades Road to Yamato Road/Job 498504 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-67 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Melaleuca Lane/Jog Road to Haverhill Road/Job 493506B 


DESCRIPTION: 
1.5 miles, 4 and 5 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? А 
Іп Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
eun PR аа 5 NN QN 
Special Considerations 
uota qui Mrd mn RR ER 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY | Amount 
Design & engineering S0 
Site/Right of Way acquisition $350,000 S0 
Construction 50 $3,674,000 
Equipment $0 $0 
Other project costs $0 $106,000 


Total Estimated Cost $350,000 $3,780,000 


PROPOSED COMPLETION Month September Year 2006 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Melaleuca Lane/Jog Road to Haverhill Road/Job #93506В 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-69 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Miner Road/Military Trail to Lawrence Road 


DESCRIPTION: 
0.6 miles, 2 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? XML LL NI V LN eee Eee 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
a ы ——ÜÓÀ 1x Ac M — — LN 
Special Considerations 


-------------------------- 2 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 $150,000 0 S0 
Site/Right of Way S0 S0 2004 $240,000 


Construction 50 50 2006 $1,190,000 
Equipment 50 S0 0 S0 
Other project costs 50 50 0 50 
Total Estimated Cost 50 $150,000 $1,430,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Miner Road/Military Trail to Lawrence Road 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-71 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeechobee Boulevard/West of SR 7 to East of Jog Road/Job #00503 


DESCRIPTION: 
4 miles, 8 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? o —— o Доу _ ът. __. 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 2 
ци 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $900,000 S0 0 S0 
Site/Right of Way S0 $85,000 0 S0 
Construction S0 S0 2003 $3,703,960 


Equipment S0 50 0 $1,473,720 
Other project costs $0 $0 2003 $1,473,720 
Total Estimated Cost $900,000 $85,000 $5,177,680 


PROPOSED COMPLETION Month 


December Year 2004 


OPERATING COSTS: First Year ^ Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs $0 $0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeechobee Boulevard/West of SR 7 to East of Jog Road/Job #00503 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-73 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeechobee Boulevard/East of Jog Road to East of Turnpike/Job #00504 


DESCRIPTION: 
0.5 miles. 6 to 8 lanes, bridge over Turnpike. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? a A — Nec X. ll 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 2 
р 


Special Considerations 


ЇТ 


СОЅТ ЕЅТІМАТЕ: Ргіог ЕУ 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $432,820 50 0 50 
Site/Right of Way 50 50 0 50 
Construction S0 50 2003 $2,000,000 


Equipment S0 S0 0 $0 


Other project costs S0 S0 0 50 


Total Estimated Cost $432,820 S0 $2,000,000 


PROPOSED COMPLETION 


Month December Year 2004 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs S0 S0 


G-74 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Okeechobee Boulevard/East of Jog Road to East of Turnpike/Job #00504 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


G-75 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Pathway Program 


DESCRIPTION: 
To develop a list of requested pathways. Requests divided into three categories and prioritized. Elementary school 
pathways are highest priority with middle school and high school pathways following accordingly. Pathways to 
destinations, ie: shopping centers, libraries, etc. are also considered. Funding for general maintenance is also included 
in the program. 


PROPOSED SOURCES OF FUNDING: Gas Tax Revenues 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
E recen AME ecco me ea eL 
Special Considerations 


ТЕА 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $300,000 $142,000 ALL $710,000 
Site/Right of Way acquisition $30.000 S0 0 50 
Construction $3,254,000 $1,358,000 ALL $6,790,000 
Equipment $200,000 50 0 50 


Other project costs $400,000 S0 0 S0 
Total Estimated Cost $4,184,000 $1,500,000 $7,500,000 


PROPOSED COMPLETION Month ON Year GOING 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 


G-76 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Pathway Program 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


(Тве project is consistent with objective 1-9 of the transportation element. In particular the project implements policies 
i-9a, i-9h, i-9i, i-9j, i-9m and i-9n. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


Policy i-4a in the absence of legal constraints on the use of revenues, projects and programs shall be funded in order 


to: * Correct public hazards * Eliminate existing deficiencies * Implement the goals, objectives and policies of the 
transportation element. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
Gas tax is an appropriate funding source for enhancement projects such as pathways. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Persimmon Boulevard/East End Connection to Okeechobee Boulevard/Job #98500 


DESCRIPTION: 
3.4 miles; 2 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
in Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b Necessary 
xU UL eee оли 
Special Considerations 
a pe дори 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering $1,000,000 $0 
Site/Right of Way acquisition 50 $750,000 50 
Construction S0 S0 $5,900,000 
Equipment $0 $0 $0 


—_————— ы. 


Other project costs 50 $1,250,000 $3,100,000 


$9,000,000 


Total Estimated Cost $1,000,000 $2,000,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Persimmon Boulevard/East End Connection to Okeechobee Boulevard/Job #98500 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATIO N/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


А road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Prosperity Farms Road/Regional Center Entrance to Lone Pine Road 


DESCRIPTION: 
0.4 miles; 4 & 5 lanes. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees and Gas Tax Revenue 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? D — o PED MEE + ессе 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b Necessary 
а а 
Special Considerations 


ees 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 50 2003 $260,000 
Site/Right of Way acquisition $0 $0 2003 $160,000 


Construction $0 $0 2005 $650,000 
Equipment $0 $0 0 $0 


———————————— 


Other project costs S0 50 0 50 


————————— 


Total Estimated Cost 50 50 0 


$1,070,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Prosperity Farms Road/Regional Center Entrance to Lone Pine Road 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Roosevelt Avenue/Indiantown Road to Limestone Creek Road/Job #00505 


DESCRIPTION: 
0.2 miles, 5 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


U/S 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


uc A eG 
Special Considerations 
E x 5 ------ - 5 ее ER 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering $530,000 50 


Site/Right of Way 50 $910,000 50 


Construction 
Equipment 
Other project costs 


Total Estimated Cost 


PROPOSED COMPLETION 
OPERATING COSTS: 
Number of personnel 
Personal services 

O & M costs 


Total operating costs 


$530,000 


S0 S0 
S0 S0 
S0 S0 


$910,000 


Month September Year 2005 


First Year 
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$2,445,000 
$0 


$365,000 


$2,810,000 


Annualized 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Roosevelt Avenue/Indiantown Road to Limestone Creek Road/Job #00505 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). This 


project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Road/SR 80 to South of Okeechobee Boulevard/Job #97511A 


DESCRIPTION: 


1.3 miles, 4 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? м, (2 NG ee 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


— ees 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 0 $0 
Site/Right of Way $0 $0 2003 $350,000 


Construction $0 $0 2005 $2,830,000 
Equipment $0 50 0 50 


————————————— 


Other project costs S0 $0 2005 $90,000 
Total Estimated Cost 50 50 $3,270,000 


PROPOSED COMPLETION Month September Year 2006 


OPERATING COSTS: First Year .- Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Road/SR 80 to South of Okeechobee Boulevard/Job #97511A 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATIO N/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Rd/S. of Okeechobee Blvd М. of Sycamore Drive/Job #97511B 


DESCRIPTION: 


2.3 miles, 4 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
жы сы 2 D a) аЬ А з= == 
Special Considerations 
———Y'—sesü СЕ Mere SE 


COST ESTIM ATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 


Site/Right of Way $740,000 S0 


Construction S0 $4,760,000 


Equipment S0 50 


Other project costs S0 $90,000 


Total Estimated Cost 


$740,000 $4,850,000 


PROPOSED COMPLETION Month September Year 2005 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Rd/S. of Okeechobee Blvd. М. of Sycamore Drive/Job #97511В 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


e Blvd./Job #97511С 


PROJECT TITLE: Seminole Pratt Whitney Road/N. of Sycamore Drive to N. of Oran 
DESCRIPTION: 


3.2 miles, 4 lanes, bridge over M Canal. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? Yis „Маз — ССНИН 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 4 


Policy 1.4-а Policy 1.4-b 


Special Considerations 


SSS 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $1,220,000 $0 0 $0 
Site/Right of Way $0 $0 2004 $890,000 


Construction S0 S0 2007 $9,070,000 
Equipment $0 $0 0 $0 


—————_ ы. 


Other project costs $0 $0 2007 $450,000 
Total Estimated Cost $1,220,000 50 $10,410,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 


Total operating costs S0 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Road/N. of Sycamore Drive to N. of Orange Blvd./Job #97511C 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Road/N. of Orange Boulevard to Northlake Blvd./Job #97511D 


DESCRIPTION: 
2.5 miles, 4 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
————— LL MR 
Special Considerations 
DXXD CU — аа: 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 $820,000 $0 
Site/Right of Way $0 $0 
Construction $0 50 


$780,000 


$5,650,000 
Equipment $0 $0 50 


———————————— 


Other project costs S0 50 $450,000 


Total Estimated Cost  . 50 


$820,000 $6,880,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year .  Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: Seminole Pratt Whitney Road/ М. of Orange Boulevard to Northlake Blvd./Job 497511D 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Road/Northlake Boulevard to Beeline Highwav/Job #97512 


DESCRIPTION: 
6.2 miles, 2 lanes. 


PROPOSED SOURCES OF FUNDING: 


Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? o ——— —— H— 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
е 


Special Considerations 


ess 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $1,970,000 50 0 50 
Site/Right of Way S0 S0 2004 $2,000,000 
Construction $0 50 2007 $9,510,000 


Equipment S0 50 0 50 


------- 


Other project costs 50 50 2007 5450.000 
Total Estimated Cost $1,970,000 $0 $11,960,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Seminole Pratt Whitney Road/Northlake Boulevard to Beeline Highwav/Job #97512 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: State Road 7/South of Lake Worth Road to Southern Blvd 


DESCRIPTION: 
4.5 miles; 8 lanes. 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
DUCI Ra CU qo Ce a кем еее 
Special Considerations 
ECSO OM Wdia A -—A-—-————————— 9 4 ООП. 


COST ESTIM ATE: Prior FY 2002 Future Funding 

Funding Request FY 
Design & engineering S0 
Site/Right of Way S0 
Construction S0 
Equipment S0 
Other project costs 


$5,000,000 


'Total Estimated Cost $5,000,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: State Road 7/South of Lake Worth Road to Southern Blvd 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 


on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Summit Boulevard and Congress Avenue/Job #00506 
DESCRIPTION: 


Intersection improvements, add eastbound duel left turn lanes to west approach of Summit. 


PROPOSED SOURCES OF FUNDING: Road Impact Fees and Gas Tax Revenue 


Included in the Comp, Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Qoo ox „Мас X еб ғы See на 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b Necessary 
ко = a Rec AI oor NEN 
Special Considerations 

nt 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $60,000 $0 0 50 
Site/Right of Way acquisition 50 $260,000 0 S0 
Construction S0 S0 2004 $460,000 


Equipment S0 S0 0 S0 


Other project costs S0 50 0 50 


© 


Total Estimated Cost $60,000 $260,000 


$460,000 


PROPOSED COMPLETION Month 


Year 2004 


OPERATING COSTS: First Year 


Number of personnel © 


Annualized 


Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Summit Boulevard and Congress Avenue/Job 400506 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATIO N/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Woolbright Road/East of Hagen Ranch Road to West of Jog Road 


DESCRIPTION: 


0.7 miles, 2 lanes 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 2 
pe RE ИНОНИ 
Special Considerations 
aller ors vr GM www - mt 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 


$150,000 S0 


Site/Right of Way 50 50 $2,000,000 


Construction S0 50 50 
Equipment 50 50 50 


Other project costs 50 50 $3,000,000 


Total Estimated Cost 50 


$150,000 $5,000,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Woolbright Road/East of Hagen Ranch Road to West of Jog Road 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 


This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 
1.5 miles, 4 lanes. 


Woolbri 


ht Road/Jog Road to Military Trail/Job#99507 


PROPOSED SOURCES OF FUNDING: Gas tax revenues, impact fees 


Included in the Comp Plan? 
Managed Growth Tier U/S 


In High Hazard Area? За М 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 4 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


ə-Һ------------------- rm 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 50 
Site/Right of Way $230,000 S0 0 50 


Construction S0 $3,160,062 0 $0 
Equipment $0 $0 0 $0 
Other project costs $0 $59,938 0 $0 
Total Estimated Cost $230,000 $3,220,000 0 50 


PROPOSED COMPLETION Month October Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Woolbri Road to Military Trail/Job#99507 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


The Comprehensive Plan states that Palm Beach County shall maintain minimum level of service standards for traffic 
circulation. Traffic circulation improvements are identified in the annually updated Five Year Road Program based 
on four locational and system criteria. This project has been included since the volume to capacity ratio of the 
roadway is greater than 1. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


А road project is generally considered a necessary basic service on the priority matrix (4). Since the necessity and 
scope of road improvements are determined by technical criteria, a departmental ranking is not applicable (N/A). 
This project was rated a 4 in the Comprehensive Plan Category since it will enable the adopted level of service to be 
maintained as new growth occurs. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The funding for traffic circulation improvements required by the Comprehensive Plan, and as allocated in the Five 
Year Road Program, will be met with gas tax revenue. The current and future funding for this project is included in 
and corresponds with the Five Year Road Program approved 07/24/2001. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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CAPITAL IMPROVEMENT 
PROGRAM 


MSTU STREET AND DRAINAGE PROGRAM 


*Street Maintenance 
*Neighborhood Drainage 


FISCAL YEARS 2002-2007 


с, Board of County Commissioners 
T MSTU Street & Drainage 


MARTIN COUNTY Б 


С Unincorporated 


Ф 


Нед 
BROWARD COUNTY ~ = Е 1 f 
ПЕЕВ ПА - С = New Funded Projects (See Pg 3) = 


н-02 


оппепн >» 


Projects 


MSTU District A - Reserves 
MSTU District B - Reserves 
MSTU District C - Reserves 
MSTU District D - Reserves 
MSTU District E - Reserves 
Dillman Road West of Jog School Access 
Unincorporated - Reserves 


New Funded Projects 


H-03 


New Funding 


$1,270,000 
$1,340,000 
$932,000 
$1,170,000 
$62,000 
$500,000 
$7,252,000 


$12,526,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 


SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: MSTU STREET & DRAINAGE PROGRAM 


Total 

FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
FUNDING SOURCES -————--------—————-------------------—--—--$!М THOUSANDS ---------------------------------------------------------------------- 
SPECIAL ASSESSMENTS 1,007 1,057 1,110 1,166 1,224 1,285 6,850 
INTEREST + OTHER 761 799 839 881 925 971 5,176 
AD VALOREM 500 0 0 0 0 0 500 
CARRYOVER FROM PRIOR YEAR 9,687 0 0 0 0 0 9,687 
BUDGETED REVENUES 11,955 1,856 1,949 2,047 2,149 2,256 22,213 
EXPENDITURES 

Operating Expenses 83 0 0 0 0 0 83 
Capital Outlay 912 1,057 1,110 1,166 1,224 1,285 6,755 
New Project Reserves 10,460 799 839 881 925 971 14,875 
Dillman Rd School Access 500 0 0 0 0 0 500 
TOTAL EXPENDITURES 11,955 1,856 1,949 2,047 2,149 2,256 22,213 
CARRYOVER TO NEXT YEAR 0 0 0 0 0 0 0 
BUDGETED APPROPRIATIONS 11,955 1,856 1,949 2,047 2,149 2,256 22,213 

| 1 1 1 1 1 1 1 1 1 1 1 | 1 1 | 


Fund Description 


315 


316 


317 


318 


319 


320 


360 


MSTU Street and Drainage Program 
Summary of Capital Projects 


MSTU District A 

S003 District A 

S074 Limestone Creek Drng Study 
$134 Smith Dr-Ellison Wilson E 600' 
5144 Highland Dr-Ellison Wilson/Dend 
S146 North & South Wallen Dr 

S161 Cinquez Park Rd & Palmetto St 
S162 Wheeler/Ellison Eilson to 1/51 
9900 Reserves 


Valorem 


By Funding Source 


Fiscal Year 2002 Budget 


$000 
Ad Interest 


Impact 
& Other Fees 


Gas 
Tax 


Franch Carry- 
Fees — forward _ 


— r M —— 0 — o — 


Sub Total Fund 315 

MSTU District B 

S008 District B 

S135 Karen & Dryden Rd-Coral Dr E 
S140 3rd Place S & 81st Ave 

S151 Edward Rd-Military Tr/Dead End 
9900 Reserves 


—_ m 0 — o — —. MM 


Sub Total Fund 316 

MSTU District C 

S018 District C 

S127 Laurette, Almr, Aprl, Gardenia, Nar 
$136 Urquhart St-Fuller St N 

5139 Maine St & Vermont Ave 

5147 Sierra Dr-10th Ave N/S&N 

S148 Tucks Rd-Lawerence Rd E To End 
5149 108th Ter, Anderson Ln, 105th Av 
S152 Hernden Pk-Heine, Hernden, Holden 
5153 Coconut Rd-Melaleuca Ln/N End 
9900 Reserves 


Sub Total Fund 317 

MSTU District D 

S029 District D 

5130 70th Ave S & 102nd PI S 

5163 Crestwood Ave. Street Improve. 
9900 Reserves 


— m С ——  ---- +. 


Sub Total Fund 318 

MSTU District E 

S034 District E 

Canal Point Phase 2 Water Main 
9900 Reserves 


— m o —— M  —— 


Sub Total Fund 319 

Unincorporated Improvements 

S045 District F 

S128 Rigger & Riparian Rds/HYP II 
S132 Weymouth St-Military/Deadend 
S137 Ranches Rd-Jog Rd/Saddle Tr 
S138 Wilson Rd W-Cleary Rd/Possum 
S142 Dillman Rd-Ranch Rd to End 
$150 Pinion Dr-Fargo Av/Blanchette 
$154 Dillon St-Haverhill Rd/S End 
S155 42nd Way S-Lake Worth Rd/S End 
S157 Country Oak Lane 

5158 Northside & Massachusetts Dr 
S160 Flying Cow Rd/Rustic-Southern 
5164 Hillside Ln Paving & Drainage 
S165 Ocala Road Water Main 

S166 Square Lake Subdiv. Water Main 
9900 Reserves 

Sub Total Fund 320 

Transportation Improvement Fund 
5147 Sierra Dr - 10th Aven N/S&N 
S163 Crestwood Ave. Street Improve. 
S167 Dillman Rd. W of Jog Schl Accss 
Sub Total Fund 360 


Total MSTU's 


MEUS 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Dillman Road 


DESCRIPTION: 


Existing County maintained road running west from Jog Road. Road will be improved to provide access to proposed 
school. 


PROPOSED SOURCES OF FUNDING: Ad Valorem 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 6 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 


Design & engineering 50 50 


Site/Right of Way acquisition S0 


$30,000 


Construction S0 $470,000 
Equipment S0 S0 
Other project costs S0 S0 
Total Estimated Cost 50 $500,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year ~ Annualized 
Number of personnel 

Personal services. 

O & M costs 


Total operating costs 


H-06 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Dillman Road Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Palm Beach County is charged with regulating the on-site secondary and tertiary drainage systems, Policy 1-a of the 
Drainage Sub-element of the Comprehensive Plan lists adopted levels of service for protection from flooding and 
inundation to be used as a basis for establishing minimum design requirements for tertiary drainage systems which 
include storm sewers. This project will provide the adopted level of service to the residential subdivision in the area 
and aid in evacuation in case of an emergency related to a major storm event. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A drainage project is considered a necessary basic service on the priority matrix since it is important to the health 
and safety of our citizens and since the improvement is required to support the LOS identified in the Comprehensive 
Plan. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


Objective 1 of the Capital Improvement Element of the Comprehensive Plan requires the County shall adopt 
minimum levels of services standards for drainage. Objective 4 requires the Court to identify and fund services and 
capital improvements required by the Comprehensive Plan. Ad Valorem taxes are the only source of funding for this 
project. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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CAPITAL IMPROVEMENT 
PROGRAM 


DEPARTMENT OF AIRPORTS 


* Palm Beach International 
*North County 
*Lantana 
*Pahokee 


FISCAL YEARS 2002-2007 


PERN Board of County Commissioners 
T: Department of Airports 
“Чокто 


MARTIN COUNTY 


A В " 
ар”: 
E | 


|АКЕ ОКЕЕСНОВЕЕ 


havea 
че: Е n 


BROWARD COUNTY ~ к з _ | || 


A - D = New Funded Projects (See Pg 3) 2 


MAP LEGEND 


Projects 


A. North County Airport 

B. Palm Beach International 
C. Lantana Airport 

D. Glades Airport 


New Funded Projects 


New Funding 


$16,652,000 
$169,798,000 
$1,575,000 
$625,000 


$188,650,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: AIRPORTS 


SSE 
Total 


FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
SES AL TEARS MTN, eT Years _ 
FUNDING SOURCES ----------------------51М THOUSANDS 

BONDS з 43,680 43,680 
GRANTS 17,812 26,713 15,878 6,651 3,663 3,800 74,516 
AIRPORT REVENUES 38,679 8,297 6,583 14,782 1,413 700 70,453 


LAND SALE PROCEEDS 
FROM RESERVES 


CARRYOVER FROM PRIOR YEAR 30,659 30,659 
BUDGETED REVENUES 87,150 78,691 22,460 21,433 5,075 4,500 219,309 
Page 202770 == 
Кег EXPENDITURES 
Fund 532 
1-58 Equipment - OPS 386 386 
1-58 Equipment - Admin 294 294 
1-58 Equipment Maintenance 297 297 
1-58 Equipment CFR 190 190 
1-59 P-C New Terminal 861 861 
1-59 P- Demolition 250 250 
1-59 Airports Operations 30 30 
1-10 P- Cabin Air Control System 201 1,000 1,201 
1-12 P-Elect Vault Fuel Farm 270 270 
I-14 P-Elevator Dehumidify 420 420 
1-58 P-PAPI 13/31 150 150 
1-60 Pahokee Rehab 25 25 
I-16 P-Terminal Skylight 830 830 
1-18 P-Airfield Lighting Improvements 297 297 
- P-Rehab Taxiway C-D-M 666 666 
- P-Rehab Taxiway F-G-H-A Holdpad 254 254 
- P-Airfield Remarking 300 300 
- Reserves 0 
Other Carry forward Projects (pg 2) 755 755 
Total Fund 532 5.255 920 1,300 7415 
Fund 544 
1-20 N-North County Land Acquisition 502 502 
1-58 P-Avigation Easement 50 50 
1-22 PBIA Environmental 250 250 
1-24 P-Design/Engineering Services 396 396 
1-58 P-Development Order 1 1 
1-58 L-Runway Easements 75 75 
1-26 . P-Project Inspection & Admin 370 370 
1-28 P-Testing & Misc Engineering 250 250 
1-30 ! N-North County T-Hangers 1,500 2,500 1.000 1,000 1,500 2,500 10,000 
1-58 P-Permits & Fees 50 50 
Cont. 


50-І 


І 1 ) i | 1 1 | | 1 4 1 1 1 | 
PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: AIRPORTS 
eee 


Total 
FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
Page 
Ref EXPENDITURES - Continued ------------------------------------- $ IN THOUSANDS---------------------------------------------------------------- 
Fund 544 Cont. 
1-32 N-NC Apron/Taxiway II 1,500 1,500 
1-34 P-LT Parking Garage 100 43,680 43,780 
1-36 P-Terminal Improvements 1,850 1,850 
1-59 Golfview Master Plan 160 160 
1-38 P-Concourse B 4,850 4,850 
1-59 P-Digital Modeling 160 600 760 
1-40 P-East Baggage Improvement 2,016 2,016 
1-42 P-Administrative Offices 5,600 5,600 
1-44 P-Drainage Facility 750 2,250 3,000 
1-46 P-Taxi Way A/ Relocate Canal 8,722 8,722 
1-59 NC-Projects 150 150 
1-48 P-Midfield Taxiway 5,811 5,811 
- P-Aprons D/E 1,700 1,700 
- P-Security Enhancements 2,786 2,786 
- L-Rehab 9-27 & Apron 1,500 1,500 
- N-Construct Parallel Runway 4,500 4,500 
- P-Construct Apron & Taxiway (Golfview) 8,500 8,500 
- P-Runway 27R RVR & MALSR 880 880 
- P-Maintenance Compound 1,000 1,000 
- P-Terminal Signage 3,000 3,000 
- P-Security Fencing 2,000 2,000 
- P-Runway 13/31 Overlay 3,360 3,360 
- P-Taxiway Improvements R/G 2,800 2,800 
- P-Concourse "C" 11,200 11,200 
- T Hangers - Pahokee 600 600 
- P-Expand General Aviation Apron 4,758 4,758 
- P-Rehab Overnight Parking Apron 1,000 1,000 
- P-Fire Rescue Vehicle 700 700 
- Reserves 483 483 
Other Carryforward Projects (pg 2) 27,218 27,218 
Total Fund 544 62,813 69,896 12,160 17,558 3,200 2,500 168,126 
Fund 555 
- Reserves-Improvement Program 
Other Carryforward Projects (pg 2) 77, 77 


—є—_———..—————-——— — ._—_——_—_— 


' Total Fund 555 77 77 


— ————_—_—_—=—— eee 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 
DEPARTMENT: AIRPORTS 


Total 
FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
Page 
Ref EXPENDITURES - Continued ------------------------------------ $ IN THOUSANDS ---------------------------------------------------------------- 
Fund 556 
1-60 Hillcrest Land Acquisition 76 76 
1-50 P-Soundproofing II 5,287 2,000 2,750 1,875 1,875 2,000 15,787 
1-52 Land Acquisition W of R/W 9L 6,458 1,875 6,250 2,000 16,583 
1-60 P-Golfview Development Land 100 . 100 
1-54 P-Golfview Access Road 600 . 600 
1-56 Kings Acadamy 3,875 4,000 7,875 
- Reserves 
Other Carryforward Projects (pg 2) 1,945 1,945 
Total Fund 556 18,341 7,875 9,000 3,875 1,875 2,000 42,966 
Fund 558 
- Reserves 
Other Carryforward Projects (pg 2) 665 665 
Total 558 665 665 
TOTAL EXPENDITURES 87,150 78,691 22,460 21,433 5.075 4,500 219,309 


CARRYOVER TO NEXT YEAR 


BUDGETED APPROPRIATIONS 87,150 78,691 22,460 21,433 5,075 4,500 219,309 


Other than continued refinements at PBIA, the only major project planned is addition of a new parking garage in 


Summary of Capital Projects 


By Funding Source 
Fiscal Year 2002 Budget 


FY 2002 at an estimated cost of $40 million to be funded by a bond issue and new gates in Concourse B for $11.2 million 
from Airport revenues. 


Project # 


A029 
A030 
A031 
A032 
A035 
A039 
A041 
A172 
A215 
A216 
A217 
A218 
A225 
A227 
A228 
A900 


A005 
A013 
A043 
A107 
A109 
A141 
A173 
А175 
А183 
А186 
А196 
А203 
А212 
А213 
А219 
А220 
А221 
А223 
А224 
А229 
А230 
А231 
А232 
А233 
А900 


А900 


Description 


Department of Airports 


Fund 532 

Equipment - OPS 
Equipment - Admin. 
Equipment Maintenance 
Equipment CFR 

P-C New Terminal 
P-Demolition 

Airports Operations 
P-Parking Booths 

P-Cabin Air Control System 
P-Elect Vault Fuel Farm 
P-Elevator Dehumidify 
P-PAPI 13/31 

Pahokee Rehab 

Terminal Skylight 

Airfield Lighting Improvements 
Reserves 


Grants 


Airport 
Revenues 


Carry- 
forward 


95 


100 
279 


130 


Total 
Budget 


— --------- ------- -------- _———— 


Тота! Ғипа 532 0 


Fund 544 

N-North County Land Acquisition 

P-Avigation Easement 

PBIA Environmental 

P-Design/Engineering Services 

P-Development Order 

L-Runway Easements 

P-Project Inspection & Admin 

P-Testing & Misc Engineering 

N-North County T-Hangers 1.500 
P-Permits & Fees 

N-NC Apron/Taxiway II 1,500 
P-LT Parking Garage 

P-Terminal Improvements 

P-East Terminal Water Feed 

Golfview Master Plan 160 
P-Concourse B 

P-Digital Modeling 100 
P-East Baggage Improvement 

Lantana Airfield 

Administrative Offices 

Drainage Facility 

P-T/WA Relocate Canal 

NC-Projects 

P-Midfield Taxiway 

Reserves 


Total Fund 544 3,260 


Fund 555 
Reserves-Improvement Program 
Total Fund 545 
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50 


100 
1,850 


4,850 
60 
2,016 


5,600 
750 
8,722 
150 
5,811 
483 


732,335 


1,500 


1,500 


245 
54 
6,350 
40 
224 
125 


10,952 
27,218 


11,435 
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I 


Project # 


А075 
А080 
А180 
А187 
А188 
А208 
А226 
А234 
А900 


А900 


Department of Airports 
Summary of Capital Projects 


Ву Funding Source 


Fiscal Year 2002 Budget 


Description 


Fund 556 

Noise Abatement & Mitigation 
Hillcrest Land Acquisition 
P-Soundproofing II 
P-Land Acq W of R/W 9L 
P-Development Land 
P-Land Acquisition 
P-Golfview Access Road 
King's Academy 

Reserves 

Total Fund 556 


Fund 558 


Reserves 
Total 558 


Total Airports 


Funding Recap 


Airport Capital Projects 

Airports Improvements & Developments 
Airport Passenger Facility Changes 
Noise Abatement & Mitigation 

Airports Restricted Assets 

Total 


Grants 


eee 


Airport 
Revenues 


Land Sale 


Proceeds 


Carry- 


forward 


100 


17,812 


Grants 


3,260 


14,552 


Airport 


Land Sale 


Proceeds 


5,255 


77 


17,812 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Cabin Air Control System 


DESCRIPTION: 


This project involves major renovations of the loading bridges at PBIA , which may include cabin air, 400 hertz, etc. 
Account # 532-121-A215. 


PROPOSED SOURCES OF FUNDING: 


Airport Local Funding 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
E P c ounce ius ca нам eu. cap. ers РК 2 
Special Considerations 

topo wem coc Mac CAP 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 $0 0. . S0 
Site/Right of Way acquisition 50 50 0. B. S0 
Construction $480,000 $201,000 2004 $1,000,000 


Equipment $0 $0 0 50 
Other project costs 50 50 0 50 


Total Estimated Cost 


$480,000 $201,000 $1,000,000 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & М costs 
Total operating costs S0 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Cabin Air Control Svstem 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Elect Vault Projects 


DESCRIPTION: 


This project includes the following replace fuel tank at electric vault, replace data line to vault, and replace generator 
controller at vault. Account # 532-121-A216. 


PROPOSED SOURCES OF FUNDING: Airport Local Funding 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request , БҮ Amount 


Design & engineering 50 50 
Site/Right of Way acquisition S0 S0 
Construction 50 $270,000 
Equipment S0 S0 
Other project costs 50 50 
Total Estimated Cost S0 


$270,000 


PROPOSED.COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Elect Vault Projects 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Terminal Elevator/Penthouse De-Humidifv 


DESCRIPTION: 
Install de-humidify units for air condition supply system in main Terminal. Account #532-121-A217. 


PROPOSED SOURCES OF FUNDING: Airport Local Funds 


Included in the Comp Plan? 
Managed Growth Tier U/S Ж 
Іп High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 
Design & engineering S0 $50,000 
Site/Right of Way acquisition S0 S0 
Construction $360.000 $370,000 
Equipment 50 50 
Other project costs S0 50 


Total Estimated Cost $360,000 $420,000 


PROPOSED COMPLETION Month September Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Terminal Elevator/Penthouse De-Humidifv 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Terminal Skylights 


DESCRIPTION: 
Project to replace existing skylight within the Terminal which is failing. Account 4 532-121-A227. 


PROPOSED SOURCES OF FUNDING: Local Funding 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
et с 2 24022-22. 
Special Considerations 
ST II A "— JN 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount: 


Design & engineering 50 $83,000 


Site/Right of Way acquisition S0 S0 


Construction 50 $747,000 


Equipment $0 $0 


Other project costs 50 50 


Total Estimated Cost $830,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Terminal Skylights 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Airfield Lighting Improvements 


DESCRIPTION: 
Replace FAA required lighting оп runways and taxiways at PBIA. Account # 532-121-A228 


PROPOSED SOURCES OF FUNDING: Airport Local Funding 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 
EDnMOI had" els le 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 


Design & engineering S0 $27,000 0 


Site/Right of Way acquisition $0 $0 


Construction $0 $270,000 


Equipment $0 $0 


Other project costs $0 


Total Estimated Cost $297,000 


PROPOSED COMPLETION Month September Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Airfield Lighting Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: North County Land 


DESCRIPTION: 


This project is dependent on reimbursement of funds from the Federal Aviation Administration to repay funding borrowed 
from the Florida Department of Transportation to acquire this land for North County Airport. Account # 544-121-A005. 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
uo €€—————— OU C Е “ӘКЕ” NN 
Special Considerations 


———————————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition _ $1,123,345 $501,652 0 S0 
Construction S0 S0 0 S0 


Equipment S0 50 0 50 


Other project costs S0 S0 0 S0 


Total Estimated Cost $1,123,345 $501,652 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: North County Land 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


DESCRIPTION: 


Design and Engineering for Environmental Improvements on Airport Property and new acquisitions. Account # 544-121- 
A043. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
vl —— X 1 —————— JN" 
Special Considerations 
MC IE  ——O NN 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $250.000 $250,000 0 
Site/Right of Way acquisition S0 50 0 
Construction 50 50 
Equipment S0 S0 


Other project costs 50 50 


Total Estimated Cost $250,000 $250,000 


PROPOSED COMPLETION Month September Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Environmental 


HOW IS.THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Design & Engineering 


DESCRIPTION: 


This is on ongoing service for design and engineering of all Dept of Airport Projects from outside consultants as the DOA 
does not have its own design and engineering department. Account # 544-121-A107. 


Included in the Comp Plan? 
Managed Growth Tier U/S Xx 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 
ааба MET ЭРЕНИН нн на ee 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $7,104,143 $395,857 0 
Site/Right of Way acquisition $0 $0 
Construction $0 $0 
Equipment $0 50 
Other project costs S0 S0 


Total Estimated Cost $7,104,143 $395,857 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: р р g 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Project Inspection 


DESCRIPTION: 


This project involves ongoing services for inspection of all airport capital projects to ensure contract compliance. Account # 
544-121-A173. 


PROPOSED SOURCES OF FUNDING: Airport Local Funding 


Included in the Comp Plan? 
Managed Growth Tier U/S x 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $370,000 $370,000 0 
Site/Right of Way acquisition 50 50 
Construction S0 50 
Equipment S0 S0 
Other project costs S0 50 


Total Estimated Cost $370,000 $370,000 


PROPOSED COMPLETION 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О &М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Project Inspection 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Please refer to approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Testing & Engineering 


DESCRIPTION: 
This is an ongoing service of testing all airport capital projects for compliance. Account # 544-121-A175. 


PROPOSED SOURCES OF FUNDING: Airport Local Funding 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $250,000 $250,000 0 
Site/Right of Way acquisition S0 $0 
Construction 50 50 
Equipment S0 $0 
Other project costs S0 S0 


Total Estimated Cost $250,000 $250,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year - Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Please refer to approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
N/A 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
N/A 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: North County T-Hangars 


DESCRIPTION: 


Based on demand, the construction of new hangar facilities at the North County Airport is required. Account # 544-121- 
A196. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 


Site/Right of Way acquisition S0 50 50 


Construction $3,500,000 $1,500,000 $8,500,000 
Equipment 50 50 50 
Other project costs S0 S0 50 
Total Estimated Cost $3,500,000 $1,500,000 $8,500,000 


PROPOSED COMPLETION Month September Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: North County Hangars 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATIO N/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: N.C. Aprons & Taxiwavs 


DESCRIPTION: 


This project will provide new infrastructure for the T-Hangars at the North County Airport. Account # 544-121-А196. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering S0 S0 
Site/Right of Way acquisition S0 S0 
Construction $3,000,000 $1,500,000 
Equipment S0 S0 
Other project costs 50 50 
Total Estimated Cost $3,000,000 


$1,500,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: N.C. Aprons & Taxiwavs 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: 
DESCRIPTION: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


P-Long Term Parking Garage 


U/S X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


COST ESTIMATE: 


Design & engineering 
Site/Right of Way acquisition 
Construction 

Equipment 

Other project costs 


Total Estimated Cost 


PROPOSED COMPLETION 
OPERATING COSTS: 
Number of personnel 
Personal services 

O & M costs 


Total operating costs 


Policy 1.4-a 


Special Considerations 


Prior FY 2002 


Funding Request 


50 $1,219,032 


S0 S0 
S0 
S0 
S0 


$1,219,032 


Month 


First Year 
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Policy 1.4-b 


Construction of a new parking garage to meet parking demand. Account # 544-121-A203. 


Future Funding 


Amount 


S0 


$43,680,000 


S0 
50 


$43,680,000 


Annualized 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 


FY 2002 thru FY 2007 


PROJECT TITLE: P-Long Term Parking Garage 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? N/A 
= IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 
N/A 


| IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Terminal Improvements 


DESCRIPTION: 
This project is for the renovation of the Airline VIP lounges at PBIA. Account £ 544-121-A212. 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering 50 50 0 
Site/Right of Way acquisition 50 50 


Construction $1,850,000 


Equipment 50 50 


Other project costs S0 50 
Total Estimated Cost $1,850,000 


PROPOSED COMPLETION Month September Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


1-36 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Terminal Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT Concourse B Improvements 
DESCRIPTION: 
This project will construct additional Aircraft Gates on Concourse "B" to enhance capacity. Account # 544-121-A220. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
aci C —— Йылан Ж. ——— —— Á—N QN 
Special Considerations 
келешекти лтты e em E UAE me T Ng no « 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 50 
Site/Right of Way acquisition 50 $0 
Construction $1,000,000 $4,850,000 
Equipment $0 $0 
Other project costs $0 $0 
Total Estimated Cost 


$1,000,000 $4,850,000 


PROPOSED COMPLETION 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Concourse B Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: East Baggage Improvements 


DESCRIPTION: 
This project will refurbish and increase PBIA's baggage processing facilities. Account # 544-121-A223. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
M —— д сы RENI 
Special Considerations 
pfe aH e -- TR A „зб! el cn 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $224,000 S0 
Site/Right of Way acquisition S0 S0 
Construction S0 $2,016.000 
Equipment $0 $0 
Other project costs 50 50 
Total Estimated Cost $224,000 $2,016,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year -~ Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: East Baggage Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATIO N/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Administrative Offices 


DESCRIPTION: 
This the construction of offices for administrative personal that work at the ПОА. Account # 544-121-A229. 


PROPOSED SOURCES OF FUNDING: Local 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 $560,000 0 
Site/Right of Way acquisition 50 50 0. . 
Construction $5,040,000 0 
Equipment $0 
Other project costs $0 
Total Estimated Cost 


$5,600,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О «М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Administrative Offices 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Drainage Facility 


DESCRIPTION: 


This project will enhance the ability of the Airport to drain runways and taxiways during extreme weather. Account 4 544- 
121-A230. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 
Design & engineering S0 S0 S0 
Site/Right of Way acquisition $0 $0 50 
Construction S0 $750,000 $2,250,000 
Equipment $0 $0 
Other project costs $0 $0 
Total Estimated Cost $0 $750,000 $2,250,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Drainage Facility 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Taxiway A /Relocate Canal 


DESCRIPTION: 
This project will assist in the development of the land located on the West of Palm Beach International Airport. Account # 
544-121-A231. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 


Managed Growth Tier U/S X 


In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 $792,000 0 $0 
Site/Right of Way acquisition $0 $0 0 50 
Construction S0 $7,929.500 0 50 
Equipment S0 S0 0 S0 
Other project costs 50 50 0 50 


Total Estimated Cost S0 $8,721,500 $0 


PROPOSED COMPLETION Month Year 


?PERATING COSTS: 


First Year ^  Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Taxiway A /Relocate Canal 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN А HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Midfield Taxiway 


DESCRIPTION: 


This is the construction of a midfield taxiway which will alleviate the traffic between the main runways and the G.A. 
runway. Account # 544-121-A233. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 
Site/Right of Way acquisition 50 
Construction $5,811,160 
Equipment $0 
Other project costs S0 
Total Estimated Cost 


$5,811,160 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: P-Midfield Taxiway 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT Residential Soundproofing 


DESCRIPTION: 
Residential Soundproofing is part of PBIA's approved Noise Compatibility Program. Account # 556-121-A180. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
mac C —uaió c —— —— —— I — A 
Special Considerations 
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COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 

Design & engineering 50 50 € . S0 
Site/Right of Way acquisition S0 S0 S0 
Construction $3,020,576 $5,286,947 $10,500,000 
Equipment $0 $0 $0 
Other project costs $0 $0 

Total Estimated Cost $3,020,576 


$5,286,947 $10,500,000 


PROPOSED COMPLETION 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Residential Soundproofing 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Land Acquisition West Of 9 L 


DESCRIPTION: 


Аз part of the Airports approved Part 150 Study, these residences are being acquired to comply with Noise Compatibility. 
Account # 556-121-A187. 


PROPOSED SOURCES OF FUNDING: PFC/FAA/FDOT 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 


Design & engineering S0 S0 0 50 
Site/Right of Way acquisition _ $5,773,433 $6,458,075 03-06 $10,125,000 
Construction $0 $0 
Equipment $0 $0 
Other project costs $0 $0 
Total Estimated Cost $5,773,433 $6,458,075 $10,125,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personai services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Land Acquisition West Of 9 L 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATIO N/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Golfview Access Road 


DESCRIPTION: 


This project is to construct a road to the Golfview property which will provide access to this property so it can be used for 
airport purposes. Account # 556-121-A226. 


PROPOSED SOURCES OF FUNDING: PFC/FDOT 


Included in the Comp Plan? 
Managed Growth Tier U/S X 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 
аа es. 
Special Considerations 


eee 22 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 0 50 
Site/Right of Way acquisition S0 S0 0 S0 
Construction 50 $600,000 0 S0 


Equipment S0 50 0 50 


Other project costs S0 50 0 50 


Total Estimated Cost 50 $600,000 50 


PROPOSED COMPLETION Month 


OPERATING COSTS: First Year - Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 $0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Golfview Access Road 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Kings Academy 


DESCRIPTION: 


This project falls within the 65 DNL Noise Contour of PBIA, which makes it eligible for acquisition under the Part 150 
Study. Account #556-121-А234. 


PROPOSED SOURCES OF FUNDING: 


Included in the Comp Plan? 
Managed Growth Tier U/S 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 $0 
Site/Right of Way acquisition $0 $3,875,000 $4,000,000 
Construction S0 S0 
Equipment S0 $0 
Other project costs S0 S0 
Total Estimated Cost 


$3,875,000 $4,000,000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Kings Academy 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 
Please refer to the approved BCC Airport Master Plan. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 


FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title Replacement Equipment for Operations. Admin. Maintenance & Crash Fire Rescue 


Description 
532-121-A029 - $385,700; A030 - $293,500; A031 - $296,580; A032 $189,606 REUS WE КИ: Lm UN эе" Y 
2004 2-1 IRI СЕРЕ 

ЕЛДЕР ЖЕГЕ ғана ЛАНЫ 

ЕТТЕ ДЕСТЕ | а а e a 081] 

END TG ТТЫ у=. EE 

Description 
532-121-218 Additional navigation system for PBIA RUNWAYS. ШІН 5%, Чое] жг ТӘТЕ | 
E Ne cur zr] 

олқы I1 а И 

pon ee EET DLE 

Ex eee E 

Titi: P-AVIGATION EASEMENT 
Description 
Contingency for Avigation Easements 544-121-А013 Hume ma *77] ee 
| лаа er ie CY 

ШЕ Е аг E жш 

СТ СНЕСЕ 

Ета ВЕЛ ИИС dia lm 

Amount 

Description 
544-121-A109 E Gu"... ce» 
Кр gm wo TE iud 

tes ee г | аА ee Т а 

Гоо ДЕРСНИ ИРС И 

mec: pL ex 

Description 
Contingency for Easements at Lantana Airport 2003 Басса | 
i P ees BS wm 

DE COE C a а 

ET XGA Me LS i] 

[T VERE COMER САЯСИ 

Description 
Contingency for Permits 4: Fees ЕДЫ жаза CR NR 
Mu xo p) 

2200628 —. |. U 

ETE Пат Л Е | 

Pie aca Түз, зын | 

Г ак. Тылы] ГОРЕ сз. ыш іші 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 
FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title P-CONSTRUCTION PROJECTS NEW TERMINAL 532-121-A035 
Description $861,000 


Various small construction improvements in the new terminal Е | аве а аа Д 
Е |) 
205 | 


5861.000 


DO ы Т. сз зы] 
шт | _____ 
205  _ | 
20 ___ | 0 | 
юл | 


за 
204 1277) 
05р | 
аараан 
BURN 


Title P-Demolition 532-121-A039 


Description 
Various demolition and renovation projects to Airport Facilities 


Title Golfview Master Plan 544-121-A219 


Description 
Master Plan for the future use of the Golfview Property 


2006 
2007 
$160.000 


Title Digital Modeling 544-121-A221 
Description 2002 $160,000 


Engineering modeling system and software for Planning & Development. 

[2000 | | 
|2005 | | 
[2005 |) 
[207 | 


2002 $30.000 


Title AIRPORT OPERATIONS 532-121-А041 


Description 
Additional minor equipment for airfield operations at PBIA 


Lu een 
ша 
205 || 
[I 11 onn nl 
ECC MEUM Pr 


О] 
[i _ eee 
[i Serer 
(ne MERE 
Ты. 


Title North County Projects 544-121-A232 


Description 
Clearing & Mitigation , Misc Improvements 


2006 
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PALM BEACH COUNTY СЇР & CAPITAL BUDGET 


FY 2002 - FY 2007 
SMALL PROJECT/CAPITAL MAINTENANCE 


Title Hillcrest Land Acquisition 556-121-A080 
Description $76.000 


Hillcrest Land Improvements 


БАСТЫ ЕЕЕ 
МИЕ. КЕ ИРИНЕ 
СВОИ Тыз. у 5 сут 
ЕТТЕР ЕК ЕС ағы 


Брюс Ре 
PIDE Еле ас NUN COM 
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Title Golfview Land Development 556-121-A188 


Description 
Golfview Land Improvements 


2007 
$100.000 


Eun. y MUT аа таи 
Eee rrr Р. = торат 
О та рл ече” 
м а] 
ШИЕ i cn 


Title Pahokee Rehab 532-121-А225 


Description 
Misc terminal improvements 


2006 


$25,000 


Description 


Description 


Description 
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CAPITAL IMPROVEMENT 
PROGRAM 


WATER UTILITY DEPARTMENT 


*Potable Water Distribution 
*Waste Water Treatment 
*Research & Development 


FISCAL YEARS 2002-2007 


ж Board of County Commissioners 
T Water Utilities Department 


MARTIN COUNTY 


------------- — - 


| 
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A -F = New Funded Projects (See Pg 3) > | 


New Funded Projects 


Projects 


A. Countywide Projects 
1. Water Utilities Department System Wide Improvements 
2. Special Assessment Program 

B. Water Treatment System #1 (Plant 8) 

C. Water Treatment Plant #3 
1. Wellfield 


2. Expansion 
D. Water Treatment Plant #2 - 4 MGD Expansion 
E. Southern Regional WWTP 
Е. Water Treatment Plant #9 

1. General 

2. Expansion 


4—03 


New Funding 


$84,500,000 
$14,000,000 
$15,000,000 


$5,679,000 
$2,300,000 
$2,500,000 
$1,250,000 


$3,100,000 
$60,000 


$128,389,000 
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PALM BEACH COUNTY 
CAPITAL IMPROVEMENT PROGRAM 
SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: WATER UTILITIES 


er eee 


Total 
FISCAL YEARS 2002 2003 2004 2005 2006 2007 6 Years 
FUNDING SOURCES  . .  .----.........-. $ IN THOUSANDS --------------------------------------------------- 
COUNTY BONDS 
USER FEES 34,105 19,200 18,200 16,200 17,200 21,200 126,105 
GRANTS 4,000 4,000 
INTEREST 27 27 
CARRYOVER FROM PRIOR YEAR 118,401 118,401 
BUDGETED REVENUES 156,533 19,200 18,200 16,200 17,200 21,200 248,533 
Ref EXPENDITURES 
See Water Treatment Plant # 2 - 4 MGD Exp 1,500 1,000 2,500 
Page Water Treatment Plant 4 3 & Wellfield 5,679 5.679 
6 Water Treatment Plant ££ 3 Expansion 2,300 2,300 
| Water Treatment System # 1 (Plant 8) 10,000 1,000 4,000 15,000 
| Water Treatment Plant # 9 3,100 3,100 
| Water Treatment Plant # 9 - Expansion 60 60 
| System-Wide Improvements 8,500 16,250 15,250 13,250 13,250 13,250 79,750 
| ECR Wastewater Treatment Fac 0 
| Southern Regional WWTP 1,250 1,250 
| Southern Regional WWTP-Expansion 0 
| Building Improvements & New Buildings 100 100 100 100 100 500 
| General Operations 250 250 250 250 250 1,250 
| WUD Telemetry System 350 350 350 350 350 1,750 
| Computer Upgrades 250 250 250 250 250 1,250 
| Special Assessment Program 4,000 2,000 2,000 2,000 2,000 2,000 14,000 
| Water Reclamation Projects 0 
- Reserves 1,743 1,743 
Other Carryforward Projects (pg 2) 118,401 118,401 
TOTAL EXPENDITURES 156,533 19,200 18,200 16,200 17,200 21,200 248,533 
CARRYOVER TO NEXT YEAR 


BUDGETED APPROPRIATIONS 156,533 19,200 18,200 16,200 17,200 21,200 248,533 


With the recent slow down in the rate of population growth into the County, Water Utilities has been able to lower 
their capital requirements for expansion of water and sewer resources. The five year capital requirements are now 


Water Utilities Department 
Summary of Capital Projects 


By Funding Source 
Fiscal Year 2002 Budget 


planned for system wide improvements, increased capacity and scaled down expansion to existing plants in the network. 
Mandatory water restrictions imposed by the SFWMD, as a result of the severe drought experienced in the past years, 


have made conservation and recycling usage an important adjustment for meeting current and future water needs. 


520 


511 
513 
520 


W001 
W001 
W002 
W003 
W014 
\/005 
w016 
W006 
W010 
W021 
9900 

9900 

9900 


Description 
Water Utilities 


Water Treatment System # 1 (Plant 8) 
Water Treatment System # 1 (Plant 8) 
Water Treatment Plant # 2 

Water Treatment Plant 3 & Wellfield 
Water Treatment Plant # 3-Expansion 
Water Treatment Plant # 9 

Water Treatment Plant # 9-Expansion 
System Wide Improve.-Water & Sewer 


South.Regional Wastewater TreatmentPlt. 


Special Assessment Program 

Reserves (General Projects) 

Reserves (Other Projects) 

Reserves (Special Assessments) 
Total Water Utilities 


Funding Recap 


CAPITAL IMPROVEMENTS 

CONNECTION CHARGE ACCOUNT 

SPECIAL ASSESSMENT PRGM WUD 
Total 


Current 


Revenues 


8,250 


Loan/Bond 
Proceeds 


From 
Reserves 


19,500 
7,250 
3,000 

17,421 
7,600 
1,870 
2,070 

22,700 

24,000 

0 
(88,491) 
(16,920) 


Carry- 


forward 


ooococoocoo 


renee --<--- —__————_ -- 


38,132 


Current 
Revenues 


38.132 


J-05 


=== г------- 


Тоап/Вопа 
Proceeds 


From 
Reserves 


Carry- 


forward 


100,495 
17,406 


4,500 
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SUMMARY OF NEW CAPITAL PROJECTS 


DEPARTMENT: WATER UTILITIES 


FISCAL YEARS 2002 
FUNDING SOURCES 
COUNTY BONDS 
USER FEES 32,362 
GRANTS 4,000 
INTEREST 27 
FROM RESERVES 105,411 
CARRYOVER (un-allocated) 14,733 
BUDGETED REVENUES 156,533 
Page Ref EXPENDITURES-New Funding & From Reserves 
W001 Water Treatment System # 1 (Plant 8) 
J-08 Administrative and Engineering Center 7,500 
J-10 ECR Wastewater Treatment Fac- 12 MGD Exp. 15,500 
J-14 New ECR Pump Station 3,250 
J-16 Northern Region Operations Center 10,500 
J-58 WTP 8 - 4 MGD Plant Expansion 
W002 Water Treatment Plant # 2 
J-52 WTP 2 - 30 MGD Membrane Plant 
J-54 WTP 2 - Plant Improvements 4,500 
W003 Water Treatment Plant # 3 & Wellfield 
J-56 WTP 3 - 20.7 MGD Plant Expansion & Wellfield 23,100 
W005 _ Water Treatment Plant # 9 
J-60 27 MGD Plant Expansion 1,870 
J-12 Multi-purpose Aquifer Storage & Recovery Well 2,000 
J-62 Raw Water System 1,100 
W006. _ System-Wide Improvements 
J-26 Building Improvements-Other 100 
J-28 Collection System Piping 5,000 
J-30 General-Computer Upgrades 250 
J-32 General-Land and Landscaping 250 
J-34 General-Telemetry System Upgrades 350 
J-18 Pratt Utility Acquisition 2,000 
J-36 Wastewater Emergency Generators 250 
J-38 Wastewater Lift Stations 1,500 
J-40 Wastewater Treatment Plants 750 
J-42 Water Transmission Mains 15,000 
J-44 Water Treatment Plants 1,750 
J-46 Water Wellfield Rehab & Expansion 4,000 
Cont. 


PALM BEACH COUNTY 


CAPITAL IMPROVEMENT PROGRAM 


TUO АНИ SIN THOUSANDS наннан aai Ды 


2003 


19,200 


19,200 . 


2004 


18,200 


18200. 


100 
5,000 
250 
250 
350 


250 
3,000 
750 
5,000 
750 
500 


2005 


16,200 


16,200 


2006 


17,200 


17,200 


1,000 


100 
4,000 
250 
250 
350 


250 
3,000 
750 
4.000 
750 
500 


2007 


21,200 


21,200 


4,000 


1,000 


100 
4,000 
250 
250 
350 


250 
3,000 
750 
4,000 
750 
500 


124,362 
4,000 
27 
105,411 
14,733 


248,533 


600 
27,000 
1,500 
1,500 
2,100 
2,000 
1,500 
15,000 
4,500 
37,000 
5,500 
9,000 
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PALM BEACH COUN T. 


CAPITAL IMPROVEMENT PROGRAM 


SUMMARY OF CAPITAL PROJECTS 


DEPARTMENT: WATER UTILITIES 


ee 


J-22 
J-48 
J-24 
J-50 


J-56 


J-60 
J-62 


J-20 


FISCAL YEARS 


W010 Southern Regional WWTP 


5 MGD Upgrade/Expansion 

Water Reclamation-Deep Inject'n Monitoring Well 
Sludge Pelletization Facility 

Water Reclamation - Winsberg Farms Wetlands 


W014 Water Treatment Plant # 3 Expansion 


WTP 3 - Expansion 20.7 MGD 


W016 Water Treatment Plant #9 - Expansion 


W021 


WTP 9 - Expansion 27 MGD 
WTP 9 - Raw Water System Well Rehab 


Special Assessment Program 


Special Assessment Program 
Unallocated Carryforward 


TOTAL EXPENDITURES 
CARRYOVER TO NEXT YEAR 


BUDGETED APPROPRIATIONS 


4,000 
14,733 


156,533 


156,533 


Total 
2003 2004 2005 2006 2007 6 Years 


25,250 
6,750 
1,250 
3,250 
14,000 


2,000 2,000 2,000 2,000 2,000 14,000 
14,733 


19,200 18,200 16,200 17,200 21,200 248,533 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Administrative and Engineering Center 


DESCRIPTION: 


This project involves the design and construction of a new sate-of-the-art administrative and engineering center. The new 
center will be sized and positioned to better meet the needs of the development community and the Department's various 
administrative support functions. This project is identified in the Master Plan and included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier U/S M 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $500,000 50 
Site/Right of Way S0 50 
Construction 50 $7,500,000 
Equipment 50 $0 
Other project costs 50 50 
Total Estimated Cost $500,000 $7,500,000 


PROPOSED COMPLETION Month Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Administrative and Engineering Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service and 
provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: East Central Regional (ECR)Wastewater Treatment Facilitv - 12 MGD Expansion 


DESCRIPTION: 


This project provides for the design and construction additional 12 MGD of wastewater treatment capacity at the East 
Central Regional Wastewater Treatment facility. The additional capacity will enable the Department to meet increased 
demand for sanitary wastewater resulting from anticipated continued growth in the northern portion of the Department's 
service area. The new lift stations and force mains for this additional capacity are listed as separate projects. This project 
is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier U/S X 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $2,000,000 50 
Site/Right of Way S0 50 
Construction 50 $15,500,000 
Equipment 50 50 
Other project costs S0 S0 
Total Estimated Cost $2,000,000 


$15,500,000 


PROPOSED COMPLETION Month Year 2003 

OPERATING COSTS: First Year . Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: East Central Regional (ECR)Wastewater Treatment Facility - 12 MGD Expansion 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


J-11 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Multi-Purpose Aquifer Storage and Recoverv Well 


DESCRIPTION: 


This project will provide for the design and construction of wells and associated facilities for use as part of an aquifer 
storage recovery system for raw and finished water from water treatment plant 3. This project is identified in the Master 
Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier U/S X 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 S0 0 
Site/Right of Way 50 50 
Construction $1,200,000 $2,000,000 
Equipment S0 S0 
Other project costs 50 50 
Total Estimated Cost $1,200,000 


$2,000,000 


PROPOSED COMPLETION Month Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Multi-Purpose Aquifer Storage and Recovery Well 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: New East Central Regional (ECR) Pump Station 


DESCRIPTION: 


This project provides for the design and construction of a lift station to handle the additional flows resulting from the 12 
MGD expansion of wastewater treatment capacity at the East Central Regional Wastewater Treatment facility. The 
additional capacity will enable the Department to meet increased demand for sanitary wastewater resulting from 
anticipated continued growth in the northern portion of the Department's service area. This project is identified in the 
Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier U/S X 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $250,000 $100,000 
Site/Right of Way S0 S0 
Construction S0 $3,150,000 
Equipment S0 S0 
Other project costs S0 50 


Total Estimated Cost $250,000 $3,250,000 


PROPOSED COMPLETION Month Year 2002 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: New East Central Regional (ECR) Pump Station 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Northern Region Operations Center 


DESCRIPTION: 


This project involves the design and construction of a new sate-of-the-art operations complex. The new complex will be 

sized and positioned to better respond to emergency, maintenance and operation requirements of the Northern Region. The 
complex will be comprised of maintenance and repair shops, warehouse, operations and maintenance offices, covered and 
mini-storage lay down areas, and a fueling facility. The project is identified in the Mater Plan and is included in the 
Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $500,000 S0 
Site/Right of Way 50 50 
Construction 50 $10,500,000 
Equipment S0 S0 
Other project costs S0 S0 
Total Estimated Cost 


$500,000 $10,500.000 


PROPOSED COMPLETION Month Year 2003 

OPERATING COSTS: First Year - Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Northern Region Operations Center 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service and 
provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: Pratt Utilitv Acquisition 


DESCRIPTION: 


This project calls for the purchase of Pratt Utility System. The purchase will position the Department to serve potential 
growth in the northern portion of the Department's service area. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees & BB 


Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-Ь 


„ш — 1:551 ы RN RR QN 
Special Considerations 
сыыс А T —-P T RN 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 
Site/Right of Way acquisition S0 
Construction S0 
Equipment S0 
Other project costs 


$2,000,000 


Total Estimated Cost $2,000.000 


PROPOSED COMPLETION Month 

OPERATING COSTS: First Year © Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: Pratt Utilitv Acquisition 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service 
and provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No ad valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Special Assessment Program 
DESCRIPTION: 


This project enables the Department to provide potable water service and or sanitary wastewater service to developed areas 
currently using wells and/or septic tanks. This project is identified in the Master Plan and is included in the Comprehensive 
Pian. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request Amount 


Design & engineering 50 50 


Site/Right of Way S0 S0 S0 


Construction $4,000,000 $10,000,000 


Equipment 50 50 50 
Other project costs S0 50 50 
Total Estimated Cost $4,000,000 $10,000,000 


PROPOSED COMPLETION Month Year on-going 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Special Assessment Program 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service and 
provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Southern Region Water Reclamation Facility - 5 MGD Upg 
DESCRIPTION: 


Modernization of the existing water reclamation facility , including additions of chemical feed, pumping odor control and 
automation. This program provides the additional benefits of minimizing down-time and controlling maintenance costs. 
This project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering $500,000 50 0 
Site/Right of Way S0 S0 
Construction $250,000 $6,750,000 
Equipment S0 S0 
Other project costs 50 50 
Total Estimated Cost 


$750,000 $6,750,000 


PROPOSED COMPLETION Month Year 2002 

OPERATING COSTS: First Year - Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 


J-22 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Southern Re 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Southern Region Water Reclamation Facility - Sludge Pelletization Facility 
DESCRIPTION: | 


Design and construction of a facility to convert Ше sludge produced by Ше treatment process to fertilizer. This provides a 
cost effective means of disposing of the sludge. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees 
and balances brought forward. 

Included in the Comp Plan? 

Managed Growth Tier U/S X 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering $250,000 50 
Site/Right of Way acquisition 50 50 
Construction S0 $3,250,000 
Equipment S0 S0 
Other project costs S0 50 
Total Estimated Cost 


$250,000 $3,250,000 


PROPOSED COMPLETION Month Year FY2003 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: Southern Region Water Reclamation Facility - Sludge Pelletization Facility 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department’s revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No ad valorem taxes are necessary. 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Building Improvements Other 


DESCRIPTION: 


This project involves various improvements to structures and buildings as required. These improvements benefit the utility 
by extending service lives, improving functionality, increasing safety, and reducing insurance rates. This project is 
identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 
Site/Right of Way S0 S0 
Construction S0 $100,000 
Equipment S0 $0 
Other project costs S0 S0 
Total Estimated Cost S0 


$100,000 $500,000 


PROPOSED COMPLETION Month Year on-going 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Building Improvements Other 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service and 
provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Collection Svstem Piping 
DESCRIPTION: 


This project will modify, relocate, and replace wastewater mains and facilities that conflict with road construction. or are 
located in older developments. This project is being requested because roadway occupancy permits require relocation of 
conflicting infrastructure when roadways are widened. Older lines that are deteriorating with age will also be replaced 
under this program. Additional benefits from this project include improved hydraulics and reduced line breaks. This 
project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 
nue c sl ww ааВВ 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 0 S0 
Site/Right of Way 50 50 
Construction $5,000,000 $22,000,000 
Equipment 50 
Other project costs S0 
Total Estimated Cost $5,000,000 $22,000,000 


PROPOSED COMPLETION Month Year on-going 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Collection System Piping 
HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements -General Computer Upgrades 


DESCRIPTION: 


This project calls for the continued upgrading of a computer system that will improve the efficiency of operations and 

enhance service operation. Systems targeted include water treatment automation, wastewater treatment automation, work 
orders, communications, laboratory, property management, capital project reporting and human resources, This project is 
identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: 


ht forward 


User fees, guaranteed revenue fees, connection fees and 


fees and balances brou 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


4 


Policy 1.4-a Policy 1.4-b 


Special Considerations 
аа 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 S0 0 S0 
Site/Right of Way S0 S0 0 S0 
Construction S0 S0 0 S0 


Equipment 50 $250,000 “03/07 $1,250,000 
Other project costs S0 S0 0 50 


Total Estimated Cost 50 $250,000 *03/07 


$1,250,000 


PROPOSED COMPLETION Month Year on-going 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 
O & M costs 
Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements -General Computer Upgrades 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service and 
provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements -General Land and Landscaping 


DESCRIPTION: 


This project provides for landscaping upgrades. This project will also enable the department to meet all County zoning code 
requirements for landscaping. The project will also fund the acquisition of pipeline, well and lift station easements. This 
project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 


Included in the Comp Plan? 
Managed Growth Tier 


In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 S0 0 S0 
Site/Right of Way S0 S0 S0 


Construction S0 $250,000 $1,250,000 


Equipment S0 S0 S0 
Other project costs S0 50 50 


Total Estimated Cost S0 $250,000 $1,250,000 


PROPOSED COMPLETION Month Year on-going 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & М costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements -General Land and Landsc aping 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service and 
provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? Го 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - General Telemetry System Upgrades 


DESCRIPTION: 


This project is for the design and installation of various remote telemetry network units for water, wastewater and support 
facilities. Telemetry enables the Department to operate and monitor facilities from remote locations. This ability increases 
productivity and efficiency. This project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier U/S X 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 50 
Site/Right of Way S0 50 
Construction S0 S0 
Equipment S0 $350,000 $1,750,000 
Other project costs S0 S0 50 
Total Estimated Cost S0 $350,000 $1,750,000 


PROPOSED COMPLETION Month Year on-going 

OPERATING COSTS: First Year ^ Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru 2007 


PROJECT TITLE: System-wide Improvements - General Telemetry System Upgrades 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and sanitary sewer service and 
provides for required concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service and sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Wastewater Emergency Generators 


DESCRIPTION: 


This project includes the purchase and maintenance of mobile and stationary emergency generators to allow for the 
continued operation of lift stations during emergency situations and power outages. This project is identified in the Master 
Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 


fees and balances brought forward 
Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area?' 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
ed „2, ___ 
Special Considerations 
p сз д ШШ О сыш ыз He O 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 
Design & engineering S0 S0 
Site/Right of Way S0 S0 
Construction 50 50 


Equipment 


$250,000 $1,250,000 


Other project costs 50 


50 


Total Estimated Cost $250,000 $1,250,000 


PROPOSED COMPLETION Month Year on-going 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Wastewater Emergency Generators 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? Го 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Svstem-wide Improvements - Wastewater Lift Stations 


DESCRIPTION: 


This project involves rehabilitation or replacement of various lift station components including pumps, piping and odor 
control. These stations have either reached the end of their useful lives or must be modified to meet the demands of 
continued growth and changes in flow characteristics. This replacement program and facility rehabilitation provides the 
additional benefits of minimizing down-time and controlling maintenance costs. This project is identified in the Master Plan 
and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
aiio c ————À— ld — — qoM 
Special Considerations 
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COST ESTIMATE: Prior FY 2002 Future Funding 

Funding Request FY Amount 
Design & engineering S0 0 S0 
Site/Right of Way S0 S0 
Construction $1,500,000 $13,500,000 
Equipment 50 
Other project costs S0 


Total Estimated Cost $1,500,000 $13,500,000 


PROPOSED COMPLETION Month Year on-going 


OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Svstem-wide Improvements - Wastewater Lift Stations 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А high level of sanitary wastewater service is critical to public health. 


JUSTIFICATIO N/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Svstem-wide Improvements - Wastewater Treatment Plants 


DESCRIPTION: 


General improvements to the Department's existing wastewater treatment plants, including renewal & replacement, and 
additions of chemical feed, yard piping, and pumping etc. These project funds are requested to enable the department to 
continue to comply with local, state and federal regulations. This replacement program and facility rehabilitation provides 
the additional benefits of minimizing down-time and controlling maintenance costs. This project is identified in the Master 
Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 


ht forward 


fees and balances brou 


Included in the Comp Plan? 


Managed Growth Tier U/S X 
__——————=. = ак  ___ 
In High Hazard Area? Yes No X 
C — À ——— ——— -— — 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 2 
$e 


Special Considerations 


ees 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $0 $0 0 $0 
Site/Right of Way 50 50 0 50 
Construction S0 $750,000 “03/07 53,750,000 


Equipment S0 50 0 50 


Other project costs 50 50 0 50 


Total Estimated Cost 50 $750,000 $3,750,000 


PROPOSED COMPLETION Month Year on-going 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Wastewater Treatment Plants 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Svstem-wide Improvements - Water Transmission Mains 


DESCRIPTION: 
This project will modify, relocate, and replace water mains and facilities that conflict with road construction, or are located 
in older developments. This project is being requested because roadway occupancy permits require relocation of conflicting 
infrastructure when roadways are widened. Older lines that are deteriorating with age will also be replaced under this 
program. This project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 


fees and balances brought forward 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Я Үеѕ Мо 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
Ad MW oriri c —— 2. 
Special Considerations 

кестен ъс MSN аЗ ЛЕ Га eee 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 0 S0 
Site/Right of Way S0 S0 0 50 
Construction S0 $15,000,000 “03/07 $22,000.000 


Equipment S0 S0 0 50 


Other project costs S0 S0 0 50 


Total Estimated Cost S0 $15,000,000 *03/07 $22,000,000 


PROPOSED COMPLETION Month Year on-going 


OPERATING COSTS: First Year 


Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 


- CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Water Transmission Mains 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 


A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


J IS ADDITIONAL DOCUMENTATION ATTACHED? No 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Water Treatment Plants 


DESCRIPTION: 


General improvements to the Department's existing water treatment plants, including renewal & replacement, and 
additions of chemical feed, yard piping, and pumping etc. These project funds are requested to enable the department to 
continue to provide a high level of water treatment and comply with local, state and federal regulations. This project is 
identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
LE m ne Ee 
Special Considerations 
eS eee Á——— P —— Pre cre 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering S0 50 50 
Site/Right of Way S0 50 50 
Construction 50 $1,750,000 $3.750,000 
Equipment S0 S0 
Other project costs S0 
Total Estimated Cost $1,750,000 $3,750,000 


PROPOSED COMPLETION Month Year on-going 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Water Treatment Plants 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Svstem-wide Improvements - Water Wellfield Rehabilitation and Ex 
DESCRIPTION: 


This on-going project consists of 1) the testing, evaluating and rehabilitating the existing production wells serving the water 
treatment facilities and 2) the construction of new wells. This program will ensure that the existing wells meet the design 
production capacity as the overall water demand increases and the availability of new sites becomes more restricted. This 
program will be a benefit in continuing to provide flows to meet peak demand and maintain current service levels. This 
project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 
fees and balances brought forward 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 
к= ES 0s RETE 
Special Considerations 
Ell dau DWG oc VJ —————— ——— GL VM 


COST ESTIMATE: Prior FY 2002 Future Funding 
Funding Request FY Amount 

Design & engineering S0 S0 50 
Site/Right of Way S0 $0 $0 
Construction $250.00 $4,000,000 $5,000,000 
Equipment $0 50 50 
Other project costs S0 S0 $0 
Total Estimated Cost $250,00 $4,000,000 $5,000,000 


PROPOSED COMPLETION Month Year on-going 


OPERATING COSTS: First - Annualized 
Number of personnel 

Personal services 

O & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: System-wide Improvements - Water Wellfield Rehabilitation and Expansion 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Reclamation Projects - Deep Injection Monitoring Wells 


DESCRIPTION: 


This project will provide for hydrogeologic services for the deep injection wells at the Southern Region Water Reclamation 
Facility. This project will enable the Department to continue to comply with environmental regulations for deep injection 
monitoring wells. This project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 


fees and balances brought forward 
Included in the Comp Plan? 
Managed Growth Tier 
In High Hazard Area? 
In Revitalization/Redevelopment Overlay? 
PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 
sie 1 НГ JW "—Á—————— 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request Amount 


Design & engineering 50 50 


Site/Right of Way 
Construction 
Equipment 

Other project costs 


Total Estimated Cost 


PROPOSED COMPLETION 


OPERATING COSTS: 
Number of personnel 
Personal services 

O & M costs 


Total operating costs 


S0 S0 

$1,250,000 
S0 S0 
S0 S0 


$500,000 


$500,000 $1,250,000 


Month Year 2002 


First Year 
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Annualized 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Reclamation Projects - Deep Injection Monitoring Wells 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 1 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Reclamation Projects - Winsberg Farms Wetlands 


DESCRIPTION: 
This project will provide for the purchase of land for the construction of large-scale wetlands to recharge the groundwater 
by a process that uses tertiary treated wastewater. This project is identified in the Master Plan and is included in the 
Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 


fees and balances brought forward 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
Uic uc c nes 
Special Considerations 


ees 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 S0 0 S0 
Site/Right of Way $2,000,000 50 0 50 
Construction S0 $14,000.000 0 S0 


Equipment 50 50 0 50 
Other project costs S0 S0 0 $0 
Total Estimated Cost $2,000,000 $14,000,000 $0 


PROPOSED COMPLETION 


Month Year 2003 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


О & M costs 


Total operating costs $0 $0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Reclamation Projects - Winsberg Farms Wetlands 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for sanitary wastewater service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? Го 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А high level of sanitary wastewater service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 


J-51 


PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


Water Treatment Plant #2 - 30 MGD Membrane Plant 


PROJECT TITLE: 
DESCRIPTION: 
This project involves the on-site replacement of the existing lime softening water treatment plant that will have reached the 
end of its useful life with a new state-of-the-art membrane treatment plant. Once completed, the plant will produce drinking 
water of equal or higher quality than that produced at other WUD facilities. The raw water system and water distribution 
mains for the plants will be bid as separate projects. The additional capacity will enable the Department to meet increased 
demand for potable water resulting from anticipated continued growth in the southern portion of the Department's service 
area. This project is identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection 


fees and balances brought forward 


Included in the Comp Plan? 


Managed Growth Tier U/S X 
I S. S ооо 
In High Hazard Area? Yes No X 
- --2--2-----4 NN 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
EO ADE --— es ÀP— ло 50-044 2 
Special Considerations 

EXIIT жағаны y gerne 7 а АВД. аж 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 2007 $1,000,000 


Site/Right of Way S0 S0 0 S0 
Construction S0 $0 0 50 


Equipment 50 50 


© 
on 
© 


Other project costs S0 S0 
Total Estimated Cost $0 S0 


© 
A 
© 


-------51.000,000 


PROPOSED COMPLETION Month Year 2007 


OPERATING COSTS: First Year - Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant #2 - 30 MGD Membrane Plant 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant #2 - Plant Improvements 


DESCRIPTION: 
This project involves 1) replacing the chlorine gas system Water Treatment Plant 42 with a sodium hypochlorite system and 
2) the construction of a sludge handling facility. These improvements will increase the operational efficiency of the plant. 
This project is identified in the Master Plan and is included in the Comprehensive Plan . 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection fees and 


fees and balance forward 
Included in the Comp Plan? 


Managed Growth Tier U/S R Ex СІ AR 
а Nt OAR 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 


Special Considerations 


eS 


COST ESTIMATE: 


Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 $300,000 0 S0 
Site/Right of Way S0 S0 0 50 
Construction S0 $4,200,000 0 50 
Equipment 50 50 0 50 
Other project costs S0 50 0 50 


Total Estimated Cost S0 $4,500.000 50 


PROPOSED COMPLETION Month Year 2003 


OPERATING COSTS: First Year 


Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant £2 - Plant Improvements 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant £3 - 20.7 MGD Plant Expansion & Wellfield 


DESCRIPTION: 


This project includes additional membrane treatment units and related equipment to increase the capacity at Water 
Treatment Plant #3 by 20.7 million gallons per day. The additional capacity will enable the Department to remove the 
existing 5.5 MGD lime softening plant from service and also meet increased demand for potable water resulting from 
continued growth in the southern portion of the Department's service area. This project is identified in the Master Plan and 
is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: User fees, guaranteed revenue fees, connection 
fees and balances brought forward. $23,100,000 W003 in Fund 511 // $9,900,000 W014 in Fund 513 

Included in the Comp Plan? 

Managed Growth Tier 

In High Hazard Area? 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: Policy 1.4-a 4 Policy 1.4-b 2 
AER ы le RR 
Special Considerations 
Aii c ине А И Во TETTE 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $3,000,000 
Site/Right of Way S0 S0 
Construction S0 $33,000,000 
Equipment $0 $0 
Other project costs $0 $0 
Total Estimated Cost $3,000,000 $33,000,000 


PROPOSED COMPLETION Month Year 2004 

OPERATING COSTS: First Year Annualized 
Number of personnel 

Personal services 

О & M costs 


Total operating costs 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant 43 - 20.7 MGD Plant Expansion & Wellfield 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
А high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant #8 - 4 MGD Plant Expansion 


DESCRIPTION: 
This project includes additional equipment to increase the capacity at Water Treatment Plant #8 by 4 million gallons per 
day. The additional capacity will enable the Department to meet increased demand for potable water resulting from 
anticipated continued growth in the northern portion of the Department's service area. This project is identified in the 
Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: 


fees and balances brought forward 


User fees, guaranteed revenue fees, connection fees and 


Included in the Comp Plan? 
Managed Growth Tier U/S X 


In High Hazard Area? Yes No 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a 4 Policy 1.4-b 
ne o Re -- 
Special Considerations 

EE Se НН ЕНН 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering 50 50 2006 $1,000,000 


Site/Right of Way S0 S0 0 S0 
Construction 50 50 2007 $4,000,000 


Equipment S0 S0 0 S0 


——————————————— 


Other project costs S0 50 0 50 


Total Estimated Cost S0 S0 


— 85.000,000 


PROPOSED COMPLETION Month 


Year 2007 


OPERATING COSTS: First Year 


Annualized 


Number of personnel 


Personal services 
O & M costs 
Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant 48 - 4 MGD Plant Expansion 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant #9 - 27 MGD Plant and Expansion 


DESCRIPTION: 


This project involves the on-site replacement of the existing 14 MGD lime softening water treatment plant with a new state 
of-the-art 27 million gallon per day plant. Once completed, the plant will produce drinking water of equal or higher quality 
than that produced at other WUD facilities. The raw water system and water distribution mains for the plants were bid as 
separate projects. The additional capacity will enable the Department to meet increased demand for potable water 
resulting from anticipated continued growth in the southern portion of the Department's service area. This project is 
identified in the Master Plan and is included in the Comprehensive Plan. 


PROPOSED SOURCES OF FUNDING: 
ht forward. $1.870,000 - W005 in Fund 511 // $1,630,000 - W016 in Fund513 


User fees, guaranteed revenue fees, connection fees and 


fees and balances broug 


Included in the Comp Plan? Yes X No 
Managed Growth Tier U/S X R Ex GI AR 

- —À—— --4 ей ав 2. 
In High Hazard Area? Yes No X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 4 


Policy 1.4-a Policy 1.4-b 


Special Considerations 


СС 


COST ESTIM ATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $2,500,000 S0 0 50 
Site/Right of Way S0 50 0 $0 
Construction $39,000.00 $3,500,000 0 50 


Equipment 50 50 0 50 
Other project costs 50 50 0 50 


Total Estimated Cost | $41,500,00 $3,500,000 


PROPOSED COMPLETION Month 


Year 2002 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs S0 S0 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant #9 - 27 MGD Plant and Expansion 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. | 


IS THE PROJECT IN A HIGH HAZARD AREA? No 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant #9 - Raw Water Svstem Well Rehabilitation 


DESCRIPTION: 


This project involves the rehabilitation of the existing wells to increase the raw capacity at Water Treatment Plant 49. With 
these improvements the wells will be able to produce closer to their designed capacity. The additional capacity will enable 
the Department to meet increased demand for potable water resulting from anticipated continued growth in the southern 
portion of the Department's service area. This project is identified in the Master Plan and is included in the Comprehensive 
Plan. 


PROPOSED SOURCES OF FUNDING: 
$1.100.000 - W005 in Fund 511 // $500,000 - W016 in Fund513 


User fees, guaranteed revenue fees, connection fees and 


fees and balances brought forward. 


Included in the Comp Plan? Yes Х No 
А UI SD cvs c 
Managed Growth Tier U/S X R Ex Gl AR 
NA а ас 
їп Нїрһ Нагагд Агеа? Үе$ Мо X 


In Revitalization/Redevelopment Overlay? 


PRIORITY RANKING: 


Policy 1.4-a Policy 1.4-b 
-——— Mii 02 ee LN 
Special Considerations 

——————Á ЯЩЦЯ 


COST ESTIMATE: Prior FY 2002 Future Funding 


Funding Request FY Amount 
Design & engineering $50,000 $0 0 S0 
Site/Right of Way S0 S0 0 S0 


Construction $1,500,000 $1,600,000 0 50 


Equipment S0 50 


© 
A 
© 


| 


Other project costs S0 S0 


Total Estimated Cost $1,550,000 $1,600,000 50 


PROPOSED COMPLETION Month 


Year 2002 


OPERATING COSTS: First Year Annualized 


Number of personnel 


Personal services 


O & M costs 


Total operating costs 50 50 
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PALM BEACH COUNTY 
CAPITAL PROJECT PROPOSAL 
FY 2002 thru FY 2007 


PROJECT TITLE: Water Treatment Plant #9 - Raw Water Svstem Well Rehabilitation 


HOW IS THIS PROJECT CONSISTENT WITH THE COMPREHENSIVE PLAN? 


Enables Palm Beach County to maintain a high level of service for potable water service and provides for required 
concurrency. 


IS THE PROJECT IN A HIGH HAZARD AREA? Го 
IF YES, WHAT CATEGORY OF HIGH HAZARD FUNDING APPLIES? 


JUSTIFICATION/SUPPORT FOR PRIORITY RANKINGS ASSIGNED 
A high level of potable water service is critical to public health. 


JUSTIFICATION/SUPPORT FOR PROPOSED SOURCES OF FUNDING 


The Water Utilities Department's revenue bond covenants require the recovery of all costs from current customers and/or 
developers. No Ad Valorem taxes are necessary. 


IS ADDITIONAL DOCUMENTATION ATTACHED? 
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CAPITAL IMPROVEMENT 
PROGRAM 


INDEX 


FISCAL YEARS 2002-2007 


INDEX 


108th Ter, Anderson Ln, 105th Avenue H-05 
10th Avenue North Military Trail to Congress G-08 
1st Street and Canal Street-Belle Glade A-33 
3323 Belvedere Expansion - Motor Pools A-80 
3rd Place S & 81st Avenue H-05 
42nd Way South Lake Worth Road / South End H-05 
45th & Australian-Beautification A-80 
70th Ave S & 102nd P1 S H-05 
800 MHZ Local Govt Conversion A-44 
800 MHZ Renewal and Replacement A-46 
800 MHZ Towers A-42 
800 MHZ Trunked Radio System A-42 
810 Datura Sheet Vinyl Floor A-61 
Abacoa Fire Station F-05 
Abby Park, PUD-Plat #1 A-25 
Abby Park-Plat #4 A-25 
Acreage Community Park Improvements D-93 
Acreage/Southern Connect SR 80 to Orange Blvd G-10 
ADA Improvement Program A-80 
Ag Center Exterior Paint/Repairs A-61 
Ag Center Replace Observation Deck A-60 
Agricultural Reserve Park D-58 
Air Precondition C-05 
Air/Water Test & Balance C-05 
Airport Center 1 Exterior Painting A-61 
Airport Center 1/2/3 Conversion A-82 
Airport Center 11-Carpet Replacement A-42 
Airport Center 2 Exterior Painting A-61 
Airport Center Acquisition A-80 
Airport Center Building 4 A-81 
Airport Center Buildings 1&2 Air Conditioning A-42 
Airport Center Design/Construction A-84 
Airport Center Improvements A-80 
Airport Center Restroom Upgrades A-61 
Airport Equipment - Administration 1-58 
Апроп Едшртеш - Орегапоп 1-58 
Airport Equipment СЕК 1-58 
Airport Equipment Maintenance 1-58 
Airport Golfview Master Plan 1-59 
Airport Hillcrest Land Acquisition 1-60 
Airport Kings Academy I-56 
Airport Land Acquisition W of R/W 9L I-52 
Airport L-Rehabilitation 9-27 & Apron I-06 
Airport NC-Projects 1-59 
Airport N-NC Apron/Taxiway II I-32 
Airport N-North County Land Acquisition I-20 
Airport Noise Abatement & Mitigation 1-04 
Airport P- Demolition "3 1-59 
Airport P-Administrative Offices 1-42 
Airport Pahokee Rehabilitation 1-60 
Airport P-Aprons D/E 1-06 
Airport P-Construct Apron 4: Taxiway (Golfview) 1-06 
Airport P-Design/Engineering Services 1-24 
Airport P-Development Order I-58 
Airport P-Digital Modeling 1-59 


Airport P-Drainage Facility 1-44 


Airport P-Electric Vault Fuel Farm 1-12 
Airport P-Elevator Dehumidify I-14 
Airport P-Fire Rescue Vehicle 1-06 
Airport P-Golfview Access Road 1-54 
Airport P-Golfview Development Land 1-60 
Airport P-Land Acquisition 1-04 
Airport P-Long Term Parking Garage 1-34 
Airport P-Maintenance Compound 1-06 
Airport P-Midfield Taxiway 1-48 
Airport P-PAPI 13/31 1-58 
Airport P-Parking Booths 1-04 
Airport P-Permits & Fees 1-58 
Airport P-Project Inspection & Administration 1-26 
Airport P-Rehabilitation Overnight Parking Apron 1-06 
Airport P-Rehabilitation Taxiway C-D-M 1-06 
Airport P-Rehabilitation Taxiway F-G-H-A Holdpad 1-06 
Airport P-Security Enhancements 1-06 
Airport P-Security Fencing 1-06 
Airport P-Soundproofing II 1-50 
Airport P-Taxi Way A/ Relocate Canal 1-46 
Airport P-Taxiway Improvements R/G 1-06 
Airport P-Testing & Miscellaneous Engineering 1-28 
Airports Operations 1-59 
Alternate АТА (SR811) Donald Ross Rd. to Еедепск Small Rd G-12 
Alternate АТА (SR811) Frederick Small to Toney Penna Dr G-14 
Alternate АТА (SR811) Toney Penna to Indiantown Rd G-16 
American Orchid Society/AOS Lane D-11 
Animal C&C Kennel Reflooring А-135 
Animal Care & Control Body Cooler A-135 
Animal Care Body Cooler A-142 
Aquacrest Pool/Facility Enhancement D-60 
Aquifer Storage & Recovery Well J-12 
Arbitrage Costs C-05 
Asbestos Abatement A-185 
Australian Avenue Old Okeechobee Rd. to Okeechobee G-18 
Backbone Network Multiplex System A-58 
Bascule Span Brks-GB/Boca Club A-25 
Belle Glade Health Clinic Air Conditioning A-43 
Belle Glade Youth Center A-43 & D-09 
Benoist Farms Industrial Park A-25 
Bert Winters Park/Waterline D-10 
Bicentennial Park Improvements D-09 
Boaters Island B-05 
Boating Improvement FBIP D-11 
Boca Club Bridge Repair A-25 
Boca Del Mar - Plat # 6 A-25 
Boca Raton/Golden Fig Park D-11 
Boca Rio Rd Palmetto Park Rd to Glades Rd G-20 
Boynton 1913 School Museum D-09 
Boynton Beach/1913 Children Museum D-11 
Boynton Inlet Boat Ramp Park D-10 
Bridge LWDD L30 Cnl Lake Ida Park - B. E. Aerospace G-22 
Browns Farm Road Paving A-25 
Brown's Farm Road Paving A-26 
Building 503 Flooring A-43 


Building Repairs/Modifications - miscellaneous C-05 


INDEX 


Burt Reynolds Boat Ramps (FBIP) D-82 
Cabana Colony Neighborhood Park D-92 
Cabana Colony/Local Drainage A-25 
Caloosa Park Improvements D-60 
Caloosa Park Renewal & Replacement D-92 
Camino Real (2 SW 21st Ave-Drainage A-32 
Canal Point Phase 2 Water Main H-05 
Carlin Park Bike Path D-10 
Case/Mount Olive 2000 D-11 
CCRT - PZB projects А-185 
CCRT (Comm Coord Revit) - Reserve A-185 
CCRT Eng. Lake Worth Cord Project A-25 
CCRT Eng. San Castle Basin Study A-25 
CCRT Eng. San Castle Water Improvement A-25 
CCRT Neighborhood Parks D-84 
CCRT Parks Schall Circle Project D-09 
CCRT Parks Stacy Street Project D-09 
Center for Youth Activity/Center Improvements D-11 
Center Street @ April & Gardiner-Drainage A-32 
Central Energy Conversion A-69 
Cholee Park D-10 
Cholee Park Equestrian Center Improvement D-09 
Cholee Park/Infrastructure Improvements D-30 
Cinquez Park Road & Palmetto Street H-05 
Civil Justice Computer System A-147 
CIVIS Computer Equipment A-150 
CIVIS Computer System A-148 
CIVIS Electronic Filing A-152 
CIVIS Electronic Filing Equipment A-154 
CJC Admin Fire Alarm Replacement A-57 
CJC Air Handler 14 & 15 Administration Building A-43 
CJC Door Window Repair East & West Tower A-62 
CJC East Tower Exterior Painting A-62 
CJC Elevator Renovation East & West Towers A-62 
CJC HVAC Upgrades A-43 
CJC Laundry/Kitchen Equipment A-62 
CJC Paint/Renovation C Tower Interior А-43 
CJC Smoke Exhaust Fan Replace A-62 
CJC Stockade Painting A-63 
CJC West Tower Exterior Painting A-62 
CJIS Computer System A-156 
CJIS/CIVIS Computer Equipment A-158&185 
Clint Moore Rd. SR 7 to Jog Road G-24 
Coconut Road-Melaleuca Lane / North End H-05 
Commission District Reserves D-86 
Community Child Care Center/Kitchen D-11 
Community Services Computer Database (CMSVI) A-16 
Comunity Services Computer Upgrade A-15 
Congress Ave Northlake Blvd. to SR 811(Alt A1A) G-30 
Congress Ave Hypoluxo Rd to Lantana Rd G-26 
Congress Ave Melaleuca Lane to Lake Worth Rd G-28 
Convention Center A-80 
Cooperative Extension Service Florida House A-08 
Coral Cove Dune Restoration III B-08 
Coral Cove Park Estuary Enhance D-10 


Country Oaks Lane H-05 
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County Industrial Facility A-80 
Countywide Back Flow Prev Device A-74 
Countywide Emergency Generator Monitoring System A-43 
Countywide Emergency Generator Replacement A-74 
Countywide Structural Condition РІ A-74 
Countywide Telephone Enhance 2002 A-58 
Countywide Various HVAC Replacement A-72 
Courthouse /SAPD Hurricane Protectionlst floor А-73 
Courthouse 7th Floor Build-out A-86 
Courthouse 8th Floor Build-out A-88 
Courthouse Air Handler/AC Controls Seal A-63 
Courthouse Air Handlers Replacement A-69 
Courthouse Art D-09 
Courthouse Card Access Replacement A-57 
Courthouse CCTV Expansion C-05 
Courthouse De-Humidifier Install А-65 
Courthouse Detention Roll-up Doors Replacement А-70 
Courthouse Door Refinish A-67 
Courthouse Freight Elevator 7&8 Shell Mods A-73 
Courthouse Freight Express Elevator Mods A-66 
Courthouse Garage Clean & Reseal А-65 
Courthouse Garage Elevator Brakes A-70 
Courthouse Garage Level Capacity Indicator A-65 
Courthouse Garage Lighting Repair A-70 
Courthouse Garage Parking Lot Reseal A-67 
Courthouse Garage Pedestrian Crossover Paint A-67 
Courthouse Garage Plant Boxes Seal A-68 
Courthouse Garage Rev/Access Equipment А-67 
Courthouse Jury Room Seating Replacement A-66 
Courthouse Paint Judges Chambers/Office Areas A-68 
Courthouse Paint Office Areas A-69 
Courthouse Paint Stairwells/Hallways А-73 
Courthouse Patio Screen A-80 
Courthouse Pressure Clean Exterior A-69 
Courthouse Roof Fans Replacement A-69 
Courthouse Security Barriers A-80 
Courthouse Security System C-05 
Courthouse Surveillance Equipment Replacement A-56 
Courthouse-Plaza C-05 
CR 880 (Old SR 80 ) rehabilitation/heavy maintenance G-32 
CR 880 Bridge Over Hillsboro A-25 
CR 880 Bridge over Hillsboro Canal A-32 
Crestwood Avenue - Street Improvement H-05 
Criminal Justice Computer Equipment A-147 
Criminal Justice Computer System A-147 
Dairyland Ditch A-28 
Delray Beach Choral/Singing Tour D-11 
Delray Beach Shore Protection V B-12 
Delray CAC Exterior Paint A-72 
Delray Community Action Program A-15 
Delray Health A/C Filter Upgrade A-42 
Delray Health Exterior Paint A-71 
Diamondhead/Radnor Park Design & Development D-14 
Dillman Road - Ranch Road to End H-05 
Dillman Road School Access - drainage H-06 


Dillman Road West of Jog School Access H-05 
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Dillon St-Haverhill Rd/S End H-05 
Disaster Radar System-93 A-135 
Disaster Systems-Public Safety A-135 
Dist Park B - Acquisition & Development D-12 
District 1 Field Improvement & Nature Center D-10 
District 5 Ballfield Improvements D-09 
District А - Street & Drainage H-05 
District B - Street & Drainage H-05 
District C - Street & Drainage H-05 
District D - Street & Drainage H-05 
District E - Street & Drainage H-05 
District F - Street & Drainage H-05 
District Park "E" Design & Development D-12 
District Park "F" (Acreage) D-16 
District Park "F" Design & Development (Acreage) D-16 
District Park A Pool D-10&12 
District Park E Design & Development D-09 
Dreher Park Zoo D-09 
Drug Farm Expansion A-128 
Dubois Park Restroom Replacement D-09 
Dyer Park Improvements D-32 
E.O.C. Move A-135 
E911 Program Capital A-138 
Eagles Nest ` A-32 
East Central Region Pump Station J-14 
East Central Region Wastewater Treatment Facility - 12 MGD Expansion J-10 
Edward Rd-Military Tr/Dead End H-05 
Emergency Beach Projects B-36 
Emergency Generator Replacement Various 2001 A-42 
Emergency Hazard Waste Cleanup 2002 A-128 
Emergency Response Services-Hazardous Materials A-80 
Energy Conservation Various 2001 A-42 
Environmental Compliance & Clean-Up 1995 A-42 
Environmental Compliance & Clean-Up 1997 A-42 
Environmentally Sensitive Lands B-04&05 
EOE Exterior Painting A-71 
Equestrian Trail Improvements D-09 
Ezell Hester Community Center D-09 
Facilities Condition Assessment A-90 
Facilities Management System A-80 
FBIP Inter Waterway Signs D-10 
Fire Rescue 800 Mhz Installation F-06 
Fire Rescue Computer Aided Dispatch System F-08 
Fire Rescue Telephone Systems F-05&20 
Fire Station "A" F-10 
Fire Station "B" F-12 
Fire Station #27 (Temp) F-05 
Fire Station 12 F-05 
Fire Station 18 Driftwood - Jupiter F-05 
Fire Station 23 Replacement F-16 
Fire Station 24 Expansion/Imp. F-18 
Fire Station 27 (Temp) F-05 
Fire Station 2-Pheasant Walk Substation F-05 
Fire Station 37 - Fuel Tank F-05 
Fire Station 53 Replacement F-05 


Fire Station Replacements F-14 


Fire SubStation 36 (Cresthaven) F-05 
Fire System CJC East/West Tower A-59 
Fire System CJC South Tower A-59 
Fire System Replace Belle Glade Administration A-56 
Fire System Replace South County Administration A-56 
Fire System SC Courthouse Alarm A-57 
Fire System Upgrade CJC Head-End A-56 
Fire System Upgrade Remaining Phase 5 A-57 
First Step Plus/Summer Recreation Program D-11 
Floral Park Drainage Ditch A-25 
Floral Park Drainage-Plymouth Road A-25 
Flying Cow Rd/Rustic-Southern H-05 
Four Point HVAC Replacement A-128 
Four Points Parking/Inter Cir C-05 
Freshwater Lake Improvement Plan B-05 
Gaines Park Improvements D-09 
George Bush Blvd Bridge Repair A-25 
Gifts to Parks D-10 
. GIS Computer System A-162 
Glades Area R&R Throughout the Glades G-34 
Glades Road And Jog Road/Powerline Road G-36 
Government Center 1st Floor Renovation A-92 
Government Center 1st floor/Garage Hurricane Film A-66 
Government Center AC Air Handlers Replacement A-68 
Government Center Card Access System A-56 
Government Center Carpet Replacement Phase I A-64 
Government Center Caulk Exterior Walls A-42 
Government Center Channel 20 A/C Replacement A-43 
Government Center Channel 20 Generator A-70 
Government Center Courtyard Fountain A-73 
Government Center Electric Upgrades A-43 
Government Center Elevator Upgrades A-63 
Government Center Exterior Aluminum Soffit Replacement A-65 
Government Center Exterior Doors Replacement A-67 
Government Center Exterior Wall Seal/Repair A-63 
Government Center Fire Pumps Overhaul А-64 
Government Center Fire Sprinkler Pipe Repair A-63 
Government Center Garage Paint Exterior A-64 
Government Center Garage Replace Electric Wiring A-66 
Government Center Garage Reseal 3 & 4 A-43 
Government Center Garage Reseal 5th Floor A-65 
Government Center Garage-Reseal 1st & Top C-05 
Government Center General & A/C Controls Replacement A-64 
Government Center Generator 750KW Replacement A-73 
Government Center Hurricane Panels A-43 
Government Center ISS A/C Replacement A-42 
Government Center Master Security System A-64 
Government Center Paint Exterior | A-68 
Government Center Paint Interior A-65 
Government Center Refurbish Restrooms A-68 
Government Center Replace Chillers A-66 
Government Center Replace Roof Fans A-67 
Government Center Seal A/C System Repair A-63 
Government Center Water Pump System Replacement A-42 
Governor Lawton Chiles Community Park D-10 


Green Cay Nature Center D-64 
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Green Cay Nature Center Design/Development D-64 
Greenview Shores Blvd South Shore Blvd to Wellington Tr G-38 
Gulfstream Development D-12 
Gulfstream Dune Restoration B-16 
Gulfstream Road Drainage A-25&32 
Hagen Ranch Fire Station F-05 
Hagen Ranch Road W Atlantic Ave.-Boynton Beach Blvd G-40 
Hagen Road Elementary School Recreation Fields D-09 
Haverhill Road Lantana Rd. - Melaleuca Lane G-44 
Haverhill Road 45th St - Beeline Hwy G-46 
Haverhill Road Hypoluxo Rd. - L-17 Canal G-42 
Headstart / Senior Center Building LW Corridor А-94 
Headstart / Senior Center LW Corridor Land А-96 
Headstart/Senior Center Carpet Replacement A-70&71 
Headstart-Jupiter Expansion A-20 
Headstart-South Bay Transition А-18 
Hernden Рк-Неше, Hernden, Holden H-05 
Highland Beach/Lecture Series D-11 
Highland Drive-Ellison Wilson/Dead-end H-05 
Highland Pines Local Drainage А-25 
Highridge Drainage & Security А-135 
Hillside Lane Paving & Drainage H-05 
Hilton Complex Move A-142 
HRMS Evaluation/Upgrade 2001 A-147 
Hypoluxo Road Military Trail - Congress Ave. G-48 
IAQ Improvements C-05 
Industrial Facility Construction A-98 
Industrial Hygiene Lead Compliance A-185 
Information System Implementation А-185 
Install Hurricane Shutters-South County Courthouse A-43 
Inter City Upbeat / Hoop City D-10 
Intersection Program Countywide G-50 
Intracoastal Crossings County wide G-52 
Intracoastal Waterway Beach Sand B-28 
ISS - Cubicle Replacement 4th Floor A-180 
ISS - Enterprise Control Center А-160 
155 - Network Capital Maintenance A-147 
ISS - Network Fiber Redundancy Install А-170 
158 - Network Operations Center A-172 
ISS - New Technology A-164 
ISS - New Technology - RR&I А-180 
155 - New Technology 2001 А-147 
ISS - New Technology 2002 А-147 
155 - New Technology RR&I 2002 А-147 
155 - New Technology RR&I-2001 A-147 
Ixora Park Drainage Study A-25 
Ixora Road Drainage Study A-33 
J&C Racing/BMX Jerseys is D-11 
Jail Management Equipment A-168 
Jail Management Project A-166 
Jog Rd. Roebuck Rd to 45th Street G-54 
Jog Rd. Glades Rd to Clint Moore Rd G-56 
Jog Rd. West Atlantic Ave. - South of Lake Ida Road С-58 
John Prince Park - Maintenance Expansion D-12 
John Prince Park / Lake Worth Road Area D-10 


John Prince Park Administration Building D-34 


John Prince Park Custard Apple D-12 
John Prince Park Improvements D-36 
John Prince Park Improvements (FRDAP) D-36 
John Prince Park Special Populations Facilities D-38 
John Prince Park/Lake Worth Road Area D-12 
Judicial Facility Master Plan & Update A-80 
Judicial Garage - Add 600 Spaces А-100 
Judicial Parking C-05 
Junior Golf Course D-09&12 
Juno Beach Shore Protection B-26 
Juno Park Acquisition D-88 
Jupiter Beach Park Expansion D-18 
Jupiter Beach Park Renewal & Replacement D-92 
Jupiter Community Park Batting Cage D-11 
Jupiter Farms District Park "C" D-20 
Jupiter Library Branch/Expansion E-05 
Jupiter/Carlin Shore Protection II B-10 
Karen & Dryden Rd-Coral Dr E H-05 
Kennedy Park D-10 
Kenwood Neighborhood Park D-10 
Kreusler Park Renewal & Replacement D-93 
Lake Ida Dog Park D-10 
Lake Ida Park Improvements D-66 
Lake Lytal Park Renewal & Replacement D-92 
Lake Park/Kelsey Park E. Landscaping D-11 
Lake Worth Corridor Park(s) D-10 
Lake Worth Inlet Management B-18 
Lake Worth Road Corridor/Kenwood Neighborhood Park D-10 
Lake Worth Tax Collector Parking Lot A-80 
Lake Worth-Military Trail / Congress Infrastructure A-25 
Lakewood Neighborhood Park D-10 
Land Acquisition - future A-80 
Land Due Diligence '00 A-80 
Land Due Diligence '01 A-80 
Land Due Diligence '97 A-80 
Land Due Diligence '98 A-80 
Land Due Diligence FY 2002 A-128 
Land Purchase Jog Road E-05 
Land Purchase Summit Boulevard E-05 
Lantana Airfield . 1-04 
Lantana Health А/С Filter Upgrade A-42 
Lantana Health Exterior Paint A-71 
Lantana Junior Golf Course D-40 
Lantana Landfill District Park "I" D-42 
Lantana Rd. Jog Rd. - Military Trail G-60 
Laurette, Almr, April, Gardenia, Nar H-05 
Lawrence Rd. Boynton Beach Blvd.-Gateway Blvd. G-62 
Le Chalet Boulevard @ Parkwalk A-25&32 
LGFS Enhancements 2001 A-147 
Library Carpet Replacement E-05 
Library Emergency Generator E-05 
Library Expansion Program & Reserves E-05 
Library Exterior Paint E-08 
Library Exterior/Interior Painting E-05 
Library HVAC Replacements/Upgrades E-08 


Library Improvement Program Reserves E-05 
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Library Interior/Exterior Painting of Branches E-05 
Library Land Purchase Jog Road E-05 
Library Reseal/Restripe Parking Lots E-05&08 
Library Retrofi/Replacement of A/C E-05 
Library Security/Fire Alarm Systems E-05 
Library Upgrade of Automation System E-05&06 
Light Harbor Marina D-10&12 
Limestone Creek A-25 
Limestone Creek Area Improvements A-30 
Limestone Creek Drainage Study H-05 
Linton Boulevard Military Trail - Congress Ave. G-64 
Local Law Enforcement Training Facility - Water Improvement A-128 
Loggerhead Park Improvements D-22 
Loggerhead Park/Parking Lot Extension D-12 
Loggers Run Fire Station F-05 
Loxahatchee Groves Park Improvements D-09 
Loxahatchee River Road Drainage Improvement A-25 
L-Runway Easements 1-58 
Lyons Road Glades Rd. - Yamato Rd. G-66 
Mad Dads/Extended Program D-11 
Maine St & Vermont Ave H-05 
Marcinski Road/US 1-A1A D-10 
Medical Examiner Move A-135 
Medical Examiner Office Expansión A-135 
Medical Examiner's Building C-05 
Melaleuca Lane Jog Rd. - Haverhill Rd. G-68 
Mid County Senior Center-Improvement & Expansion A-15 
Midwestern Services Center A-43&81 
Milani Parcel Improvements D-68 
Military Trail Drainage Outfall A-25 
Miner Road Military Trail - Lawrence Rd. G-70 
Mizner Park - Concert Hall D-09 
MLK Coordinator Community WPB/Peace Camp Trail D-11 
Mobile Data Radio System (Reserve) A-48 
Morikami Community Park D-10 
Morikami Museum Exterior Painting A-71 
Morikami Museum-Chiller Replacement A-42 
Morikami Park Area Improvements D-70 
Mosquito Control Exterior Painting А А-72 
Mounts Botanical Gardens at Cholee D-09 
N-Construct Parallel Runway 1-06 
NE Health Center HVAC System Upgrade A-43 
New Beginnings/Summer Cultural/Recreation Program D-11 
N-North County T-Hangers 1-30 
North & South Wallen Dr H-05 
North Boca Raton Shore Protection B-22 
North County Courthouse Elevator Upgrade A-60 
North County District Park Land Acquisition D-09 
North County Government Center - Phase II A-80&81 
North County Library Parking Lot Lights E-05 
North County Little League/Ballfield Improvements D-11 
North County Recreational Center D-10 
North County Senior Center - Improvement & Expansion A-15 
Northside & Massachusetts Drive H-05 
Northwest Park Ballfields D-09 


Northwood Community Center D-09 


Ocala Road Water Маш H-05 
Ocean Avenue & South Ocean Boulevard A-33 
Ocean Avenue Bridge Generator A-25 
Ocean Cay Design & Development D-24 
Ocean Inlet Park D-10 
Ocean Inlet Park Marina D-10 
Ocean Ridge Hammock Park FY 94 D-10 
Ocean Ridge Shore Protection B-14 
Okeechobee Boulevard West of SR7 to East of Jog Road G-72 
Okeechobee Boulevard East of Jog Road to East of Turnpike G-74 
Okeeheelee Golf Course Practice Facility D-44 
Okeeheelee Park Improvements D-46 
Okeeheelee Park-Boat Concession D-12 
Okeeheelee Park-Boat Ramp D-12 
Okeeheelee Park-Nature Center Exhibit D-12 
Okeeheelee Roadside Park D-12 
Old Courthouse Demolition C-05 
Old Osborne School Park D-09 
Old School Square D-09 
Omega Fire Sprinkler Replacement | А-43 
Oracle License for PR/HRMS А-147 
P- Cabin Air Control System I-10 
Pahokee Animal Shelter A-136 
Pahokee MLK Improvements ` D-09 
Pahokee Waterfront Improvements D-09 
Paint Interior-CJC Building D A-43 
P-Airfield Lighting Improvements 1-18 
P-Airfield Remarking 1-06 
Palm Beach Gardens / Westminster Park Improvements D-11 
Palm Beach Lakes Field Improvements D-09 
Palm Beach Midtown Shore Protection B-24 
Palm Springs Recreational Improvement Program D-09 
Palmetto Park Road Culvert Replacement A-33 
Park Beach Gardens/Oak Park D-10 
Pathway Program Countywide G-76 
Paul Rardin Park Improvements D-10 
Paul Rardin Park Restrooms D-92 
P-Avigation Easement 1-58 
PBIA Environmental I-22 
PBSO Building 3 A-80 
PBSO Shooting Range Training Improvements C-05 
PBSO Shooting Range-Sansbury Way Rem A-80 
PBSO Substation - Delray A-102 
PBSO Substation - Jupiter Farms A-104 
PBSO Substation - SW County A-106 
PBSO Substation - West Acreage A-112 
PBSO Substation - West Boca A-108 
PBSO Substation -West Boynton A-110 
PBSO SW Substation A-80 
PBSO W Boynton Regional Center A-80 
P-C New Terminal I-59 
P-Concourse "C" 1-06 
Р-Сопсошве В 1-38 
Peanut Island Design & Development (FBIP) D-48 
P-East Baggage Improvement 1-40 


P-East Terminal Water Feed 1-04 
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Persimmon Boulevard East End Connection to Okeechobee Road G-78 
P-Expand General Aviation Apron 1-06 
P-GA Runway/Apron Rehabilitation 1-06 
Pheasant Walk PUD A-33 
Phil Foster Park Improvements (FIND) D-90 
Phil Foster Park Improvements (LWCF) D-90 
Phipp's Park Shore Protection B-34 
Pinewood Park D-10 
Pinewoods Parks Improvements D-11 
Pinion Drive-Fargo Avenue/Blanchette H-05 
Pioneer Park Improvements D-80 
P-Overlay Taxiway "D" 1-06 
Property Acquisition-Park Zone 1 D-26 
Property Acquisition-Park Zone 2 D-50 
Property Acquisition-Park Zone 3 D-72 
Property Appraiser Expansion-GC A-80 
Prosperity Farms Road Regional Ctr Rnt-Lone Pine Rd G-80 
P-Runway 13/31 Overlay 1-06 
P-Runway 27К КУК & MALSR I-06 
P-Runway Extension 1-06 
P-Terminal Improvements 1-36 
P-Terminal Signage 1-06 
P-Terminal Skylight I-16 
Public Defender 1st Floor Expansion A-128 
Public Defender 5/6 Floors C-05 
Public Defender 6th Floor Expansion A-129 
Public Health Unit Relocation A-80 
Public Safety Department Automation A-142 
Public Safety DP Equipment 2001 A-135 
PZ&B's Net Enterprise Works A-174 
Ranches Road-Jog Road/Saddle Trail H-05 
Recording Equipment Central-12 Courtroom A-42 
Renovations - Various Facilities A-80 
Renovations - Various Facilities FY 1997 A-80 
Renovations - Various Facilities FY 2000 A-80 
Renovations - Various Facilities FY 2001 A-80 
Replace Chiller - NE Health Center A-43 
Re-roofing Program A-114 
Reroofing Program FY 1997 A-81 
Reroofing Program FY 1998 A-81 
Reroofing Program FY 1999 A-81 
Reroofing Program FY 2000 A-81 
Reroofing Program FY 2001 A-81 
Restore Lake Worth Sand Trans Place A-25 
Retrofit A/C West Boynton Library E-05 
Rigger & Riparian Roads/HYP II H-05 
Riverbend/Reese Grove Park D-28 
Riviera Beach / Municipal Beach Improvements D-11 
Riviera Beach Community Service Building A-15 
Riviera Beach Pool D-10 
Riviera Beach/Black History Month D-11 
Road & Bridge Building C Flooring A-60 
Road Program Computer Equipment Staff support equipment for program G-06 
Roebuck Road Drainage Improvements A-25 
Roof Replacement Greenacres Library E-05 


Roosevelt Avenue Indiantown Rd to Limestone Creek Rd G-82 


Royal Palm Beach Park Acquisition D-09 
Royal Palm Beach/Senior. Service Coordinator D-11 
SA 161 Floor Buildout-Phase 2A A-43 
SA 2nd Floor Buildout C-05 
SA/PD Air Flow Control System Modify А-64 
SA/PD Air Handlers Replacement A-68 
SA/PD Flooring Replacement A-73 
SA/PD Hurricane Film 1st Floor A-66 
San Castle Neighborhood Park D-11&93 
San Castle Subdivision - Drainage A-25 
Sandalfoot Cove Park Improvements D-11 
Sansbury's Way Park Design & Development D-52 
Santaluces Aquatic Center Improvements D-54 
School Board / Binks Elementary / Music Instruction D-11 
School Board / Boca Raton High School Stage D-11 
School Board / Kids on Stage Concert D-11 
School Board / Loggers Run Community Ms/Recreation D-11 
School Board / NPB / NPB School Ballfield D-11 
School Board / NPB Elementary Playground D-11 
School Board / Olympic Heights High School/Film Eq D-11 
School Board / Pilot After School Enhancement D-11 
School Board / Wellington Landings MS/Trip D-11 
School Board /Project Graduation 2001 D-11 
School Board/Seminole Trails Elementary Playground D-11 
Security Facility Access Program А-72 
Security System Improvements C-05 
Seminole Palms Park Improvements D-56 
Seminole Pratt Whitney Rd. Northlake Blvd to Beeline Hwy G-92 
Seminole Pratt Whitney Rd. N of Sycamore Dr-N of Orange Blvd G-88 
Seminole Pratt Whitney Rd. SR 80 - S of Okeechobee Blvd G-84 
Seminole Pratt Whitney Rd. S of Okeechobee Blvd-N of Sycamore G-86 
Seminole Pratt Whitney Rd. N of Orange Blvd to Northlake Blvd G-90 
Shakespeare Fest/Festival by Sea XI D-11 
Sheriff Capital - Transfers C-05 
Shooting Range-Public Addition C-05 
Shoreline Protection Program Activities B-30 
Sierra Drive - 10th Avenue N/S&N H-05 
Singer Island Shore Prot (Breakwater) B-05 
Singer Island Shore Protection B-38 
Smith Drive-Ellison Wilson E 600' H-05 
South Bay CAC Sewer System Upgrade A-61 
South Boca Raton Shore Protection 2000 B-20 
South Central County Recreational Center D-10 
South County Admin Electric System A-72 
South County Admin Renovation Tax Collector A-129 
South County Administration Windstorm Protection A-42 
South County Civic Center & Chiles Park Improvement D-09 
South County Civic Center Renewal & Replacement D-93 
South County Courthouse Carpet Replacement A-42&43 
South County Courthouse Exp-Design/Construction A-116 
South County Courthouse Exp-Parking A-118 
South County Courthouse Parking 2001-03 A-42 
South County Maintenance Shop A-80 
South County Mental Health Center Intervention Program D-11 
South County Regional Park (Parcel A)/Phase I D-74 


South County Regional Park Band Shell D-09 
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South County Regional Park Improvements D-12 
South County Regional Recreational Center & Pool D-10 
South County Regional Tennis Center D-12 
South County Regional Tennis Center D-76 
South Florida Opera/Marriage of Figaro D-11 
South Inlet Park Picnic Area & Fencing 0-93 
South Jupiter Dune Restoration B-05 
South Lake Worth Inlet District DEP Basin Cons/Led Remove B-05 
South Lake Worth Inlet District Indicator Groin B-05 
South Lake Worth Inlet Dist-Sand Transfer Plant B-44 
South Lake Worth Inlet Dist-Seawall Replacement B-42 
South Lake Worth Inlet Management B-40 
South Palm Beach Dune Restoration B-32 
South West County Library Parking Lot Lights E-05 
South West County Office Building Construction A-122 
South West County Office Building Design А-122 
Southern Regional WWTP - 5 MGD Upgrade/Expansion J-22 
Southern Regional WWTP Sludge Pelletization Facility J-24 
Southwest Aquatic Complex & Recreation Center D-12 
Southwinds Golf/Clubhouse Expansion D-12 
Spady House Museum D-09 
Special Events D-11 
Special Olympics Program Equipment D-11 
Special Population Recreational Program & Training Center D-11 
Square Lake Subdivision. Water Main H-05 
State Road 7 S of Lake Worth Rd to N of Southern G-94 
Stockade Expansion Design/Construction А-120 
Stockade Kitchen C-05 
Stockade Sanitary Sewer Conversion A-81 
Stub Canal Drainage Basin Study A-25 
Summer Camp Scholarships 2001 D-11 
Summit Blvd and Congress Ave G-96 
Sun Valley/Local Drainage A-25 
Sundy Feed Store D-11 
Supervisor of Elections New Facility A-80 
System 75 Systems Upgrade A-42 
T Hangers - Pahokee 1-06 
Tate Recreation Center D-09 
Tax Collector Delray Flooring Replacement A-69 
Tax Collector LW Carpet Replacement A-70 
Telephone System 1A2 Key Replacement A-42 
Telephone System Building 504-506 A-42 
Telephone System Con Center A-58 
Telephone System E Reg Office A-50 
Telephone System Enhancements- Various A-42 
Telephone System Enhancements-Various 2001 A-42 
Telephone System Four Points A-42 
Telephone System Inter-Modal ч А-57 
Telephone System Light Industrial A-52 
Telephone System Low Voltage Cable GCC A-42 
Telephone System Parks Admin A-57 
Telephone System PBSO Jupiter Farms A-59 
Telephone System PBSO West Acreage A-59 
Telephone System PBSO West Boca A-59 
Telephone System PBSO West Boynton A-56 


Telephone System PBSO West Delray A-59 


Telephone System Replace-Highridge A-42 
Telephone System South County А-58 
Telephone System South Courthouse A-60 
Telephone System Stockade A-60 
Telephone System SW County Office Bldg A-60 
Telephone System West County Admin A-58 
Tequesta Branch Library Sewer Connect E-05 
Termite Remediation Program 2001 A-42 
Tishman Demolition/Parking A-129 
Tommy Plyler Field Improvement D-09 
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